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Preface 



This book goes forth as a record of what is found to 
exist as the best in railroad shop practice, design, con- 
struction and equipment. The editor has striven earn- 
estly and long to compile all the available data valuable 

# 

to the railroad official seeking information, whether it be 
for the purpose of building a new shop to meet modern 
and future conditions, or increasing the efficiency of an 
existing plant. 

It was not originally intended to make this book so 
broad and comprehensive; but there was found to be 
such a vast quantity of related data and information on 
the subject, that it was deemed advisable to extend its 
scope to its present proportions. 

All material has been condensed as much as possible 
without sacrificing necessary details or impairing the 
lucidity of any descriptions, so that each kind of shop 
or particular kind of practice followed, may be clearly 
understood and comprehended. 

The value of such a compilation as this depends large- 
ly upon the proper arrangement of facts in their natural 
and logical sequence so that the effects and results of 
the evolutions continually in progress, in the up to date 
railway shop, are readily arrived at by the reader. We 
have based our statements upon and drawn our conclu- 
sions from conditions as we have found them and have 
not theorized upon ideal conditions. 

We want this work to stand for exactly what its name 
implies. There are so many good shops, each apparently 
the best under the peculiar governing conditions and 
each new shop to be built hereafter will be subject to 



its own governing conditions, not possible to predict here, 
that it would be manifestly the sheerest folly to lay down 
a rigid policy or standard to be followed. We give 
what are found to be facts and governing conditions, but 
we know that there are new questions yet to be raised 
and unknown quantities in shop problems to be deter- 
mined before any given problem can be solved. 

It is necessary to go from the known to the unknown 
in this as in other lines of progress and we have attempt- 
ed to supply information to help as far as we may. There 
is no doubt but that there will be found here one or more 
illustrations which will approximately fit the conditions 
to be met in building a new plant or modernizing an old 
one. While it is unlikely that an attempt would be made 
to plan one shop as an identical counterpart of another, 
each shop illustrated or described contains some features 
worthy of being emulated. Our aim has been attained 
if we have shown clearly the various types of modem 
railway shops. 

We wish to express our appreciation of the kindly 
assistance rendered by the railroad officials with whom 
we have come in contact during the course of this work. 
It has been a pleasure indeed to note the willingness to 
assist and the interest evidenced in our undertaking. We 
only hope that our readers will find as much interest and 
pleasure in these pages as we have found in the asso- 
ciations formed in gathering the information for 
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Chapter I 



INTR0DUC70RY 



A STUDY of American railway shops of to-day 
reflects the fact that each railroad contem- 
plating the construction of a new shop or preparing plans 
to remodel an old one, will find it necessary to work out 
its own destiny according to its own requirements and 
peculiar governing conditions. Present railroad shops 
embody many features worthy of being emulated 
and in many instances there are a number of details 
in the shop of one railroad which may be used to 
advantage in the shop of another. However, an at- 
tempt to plan a shop under the mere specification that 
it shall provide for a given number of locomotives, with- 
out a thorough investigation and study of all governing 
conditions, would hardly result in success. The same 
may be said of an attempt to lay out and construct one 
shop as an identical counterpart of another on a foreign 
road, for the reason that governing conditions would 
hardly be alike and these conditions would necessarily 
modify the shop design. 

The preparation of plans for a new shop is universally 
preceded by a comprehensive study of the most success- 
ful shops in operation — ^both old and new. However, the 
progress of shop construction has not adhered to such 
lines that a precedent can be established or any rules 
formulated by which shops can be prepared to meet all 
conditions. 

Comparative data regarrling the equipment and out- 
put of different shops is apt to be misleading on ac- 
count of the difference in demand upon the shops of va- 
rious systems consequent upon conditions affecting loco- 
motive repairs. The character of traffic, grade, curv- 
ature, water supply, type and size of locomotives, etc., 
varies for each locality and affects the demands upon 
the shop. Each shop therefore is designed and equipped 
according to the dictates of local surrounding conditions 
and influenced by the personal preference of those super- 
vising the design. 

It may be said that the general layout of a shop is 
not always representative of an arrangement considered 
the most satisfactory for the work to be accomplished, 
but rather the most practical under the circumstances 
governing at the time the shop was built. 

Its location is dependent upon the convenience pro- 
vided for the accommodation of the system, or portion of 
the system, which it serves; convenience with respect to 
centers of supply of labor and material and advantajE^es 
with respect to cost of land, buildings, taxes, etc. 

Plans have been influenced by shape and size of avail- 



able land, by location of property with relation to direc- 
tion of main line, by provision for construction of new 
•shops or remodeling of old, by character and quantity of 
work to be done, whether for manufacture as well as re- 
pair, and whether for maintenance of cars, locomotives 
or both, by the demand to be made on the shop by de- 
partments other than the mechanical and by prevalent 
ideas of economy. 

In earlier shops the use of the transfer table was the 
principal factor in determining the most practical lay out 
in providing communication among the buildings. The 
introduction of the powerful overhead traveling crane, 
capable of lifting the heaviest locomotive, is shown to 
have modified the arrangement of buildings. This is 
especially noticeable in the locomotive department, 
though the variation is evident in repair and building 
plants as a whole. In the small plants built to meet the 
demand of railway equipment in its early stages of de- 
velopment, the effort was to locate buildings containing 
machinery so that power could be delivered by line shafts 
driven from one engine and it was thought that the rope 
drive would facilitate such an arrangement. Later de- 
velopments include the delivery of steam from one boiler 
house to two or more engines located at different points 
about the plant for driving line shafts. It is now gen- 
erally conceded that the distribution of electrical power 
from one central plant provides the most satisfactory 
method of power transmission and permits the most flex- 
ible arrangements of buildings and equipment. Prac- 
tically all recent designs of railroad shops include a 
power house centrally located — or nearly so — and con- 
taining all apparatus for power and light, and frequently 
the principal heating apparatus. Many of the older shops 
have been extended and electrical apparatus installed 
liberally. 

It may be said then that the introduction of electrical 
apparatus and traveling cranes, together with the use of 
air driven small tools and appliances and heavier machine 
tools with high speed steel, have been the prominent feat- 
ures in the evolution of the railway shop to meet the de- 
mand of the constantly growing motive power and roll- 
ing equipment. 

The railroads of the country are found to have shops 
varying in degree of development. Some of them were 
built about forty years ago for the repairs of about twen- 
ty-five engines and they are still in operation. The fact 
that most of the large roads of to-day represent the 
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growth and absorption o£ the small roads of the past, is 
largely responsible for the "back number" shops found at 
division points of so many systems which in a general 
sense are considered up to date. Some railroad com- 
panies, noticeably the New York Central and the Balti- 
more & Ohio, are providing small repair plants, standard 
to their respective systems, for light repairs and remote 
roundhouses and tliese are found to be of material assis- 
tance in relieving the principal shops. 

Railroad managements are waking up to the necessity 
of good terminal facilities for maintaining running re- 
pairs on the heavier equipment of to-day and for quickly 
turning the power in minimum time consistent with its 
condition upon arrival at the terminal. This is reflected 
particularly by the terminal plants at Elkhart, on the 
L. S. & M. S. Ry. and at East Altoona on the Pennsyl- 
vania. 

The tendency, in recent years has been to build a prin- 
cipal or main shop at some central point on a system 
where the greatest number of locomotives will be access- 
ible for repairs and at which the freight traffic centers. 
Such a point is not usually found to be the geographical 
center, but rather the business center of the system. 

There is evidence of but little improvement in the way 
of new shops at division points and the tendency seems 
to be to concentrate the heavy repairs at the main 
shops and maintain the light and running repairs at the 
outside points. 

This would seem to be conceded by the following from 
the report of the committee on shop layouts at the 1905 
convention of the American Railway Master Mechanics' 
Association : 



"No matter how large and complete the main shop 
may be, the outlying points can advantageously and 
profitably use a moderate tool equipment for taking care 
of running and light accidental repairs, leaving heavy 
repairs and manufacturing to be done at the main shops. 
With sucii an equipment and organization, we believe 
that relatively small shops are undesirable, expensive and 
unprofitable, and that the larger, completely equipped 
main shops will handle the repairs in the most satisfac- 
tory manner." 

Granting then that the railroad main shops have re- 
ceived the most marked attention in improvement and 
provision for modern facilities, it is natural to turn to 
these as representative of the trend of shop progress. For 
this reason the diagrams and tables here presented are 
compiled principally from data descriptive of the main 
shops, including those most recently constructed and the 
most prominent among the older shops. 

Shop kinks and devices for saving time and labor have 
been developed by individuals to meet the requirements 
of conditions surrounding their work. Such kinks often 
have been found worthy of imitation, sometimes witH 
greater or less modification to meet conditions in other 
surroundings. New shops have felt the need of jigs, 
templates and methods, and have progressed but slowly 
until such devices and systems have been installed. The 
value of such items in the old shops was hardly appre- 
ciated until their want was felt in putting new shops 
into commission. Hence, items of older shop practice. 
where found efficient, are given prominent notice and 
in all cases governing conditions are considered in reach- 
ing cfmclusions. 
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LAYOUT 



GROUPING OF BUILDINGS. 



FROM a careful comparison of shop layouts and 
an observation of the trend of progress repre- 
sented by successive years, it is apparent that the aim in 
preparing plans has been to so arrange the buildings 
and several departments as to group those provided for 
the same class of work, locating those serving two or 
more groups on sites equally accessible to the several 
groups served and providing throughout for inter-com- 
munication among the buildings so as to facilitate the 
movement of material with the least amount of unpro- 
ductive travel. 

The transfer table is prominent as the vehicle for com- 
munication and distribution at older and smaller shop 
plants and the buildings at such plants are seen to be 
largely grouped around one or more transfer table pits 
as principal avenues or thoroughfares. The same ten- 
dency to group buildings ar-ound a main thoroughfare of 
movement and distribution is apparent in the layout 
plans of recently constructed large shops. In them, how- 
ever, the transfer table is not the controlling feature, 
the seeming tendency being to minimize its use in order 
to remove the obstruction offered by the pit, to econ- 
omize the space which it covers and to reduce the num- 
ber of doors which would be required in the side of a 
building served by a table. 

In the large modern plants the transfer table is found 
very generally to serve the passenger car department 
buildings, operated between the paint and repair shops, 
and the tendency, becoming more pronounced, is to 
group the other principal buildings about a long narrow 
space or thoroughfare served by a yard traveling crane. 
Such a layout provides for the location of the passenger 
car department at a remote part of the plant where the 
transfer table pit will offer no impediment to general 
yard traffic. In this arrangement of buildings and ac- 
cessories of large modern plants lies a marked similarity 
to the grouping of buildings in the smaller shops about 
the transfer table pit as a main thoroughfare, for exam- 
ple at the smaller shops planned about 1898. 

GOVERNING CONDITIONS. 

Size, shape and topography of available land together 
with the condition of providing new shops throughout or 
remodeling old shops, have influenced the arrangement 
of buildings and layout of some shop plants as a whole. 
As a result there are shops which are representative, not 
of the most desirable design, but of the most practical 
arrangement under peculiar governing conditions. This 
fact accounts for some features which otherwise would 
be open to criticism and which include disadvantages, 
duly realized and reckoned with by the local officials 
when planning the shops. Such examples, fortunately, 
have emphasized the necessity of a freer scope for those 



preparing shop plans and there is now more noticeable 
effort to procure land to suit the shop. 

Further argument for a large tract of land in allowing 
free scope for a shop layout is the necessity of provid- 
ing for future extensions, for yard room in which to 
store material for the several departments, for sufficient 
distance between buildings as a prevention against fire 
risks, as well as for open roadway.s to facilitate move- 
ments of wagons and fire fighting equipment. 

The criterion by which a shop design is tested is its 
facility of operation and its capacity for returning equip- 
ment to service in minimum time. Results obtained in 
the operation of certain new shops have served to dem- 
onstrate more clearly to recent designers that utility is of 
greater importance than seeming economy in first cost. 
Such false economy has often proved very expensive by 
necessitating changes and alterations after shops were 
put into commission. 

COMPACTNESS PROVIDED BY SINGLE TRANSFER TABLE. 

About the period of 1898 to 1903 several shops were 
built in which there is a marked similarity in the layout 
and arrangement of buildings and accessories. In fact 
there is a greater resemblance among the general lines 
along which these shops were plannd than is noticeable 
among shops built at any other period, until very re- 
cently. These are the shops of the Chicago Great West- 
ern at Oelwein, la.; Colorado & Southern at Denver, 
Col. ; Chicago, Burlington & Quincy at Hannibal, Mo. ; 
Wisconsin Central at Fond du Lac ; Fort Worth & Den- 
ver City at Childress, Tex. ; Oregon Short Line at Poca- 
tello, Idaho, and Southern Pacific at East Los Angeles, 
Cal. Diagrams of several of these shop layouts are 
shown and by reference to them it will be seen that the 
principal buildings are grouped around a single transfer 
table. At these plants the locomotive erecting shops con- 
tain nine, ten and fifteen pits and are built to maintain 
repairs of from 150 to about 200 locomotives. For shops 
of this capacity and such size that a single transfer table 
can be used to advantage, it seems to be conceded gen- 
erally that such a type is the most satisfactory. For the 
main shop of a comparatively small road or for a divi- 
sion shop of a large road, then, these shops establish a 
precedent for compactness and convenience. 

At shop plants of larger capacity the size of build- 
ings and size and shape of available land has usually re- 
stricted the advantages of the single transfer table and 
these conditions have been met by grouping some de- 
partments about two or more transfer tables and by 
modifying the track arrangements of the locomotive and 
car shops. 

ACCESS TO SHOPS. 

This brings the question to a point concerning the 
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transverse or longitudinal arrangement of erecting or re- 
pair stalls. Due consideration of these arrangements ap- 
pears in later chapters referring particularly to the indi- 
vidual buildings. Their features for the present are re- 
stricted to such discussion as affects the layout. 

LOCOMOTIVE SHOP. 

Some older arid small plants provided entrance to cross 
erecting shops by a fan tail track approach radiating 
from the roundhouse turn table or a shop lead and others 
provided a similar approach for a longitudinal shop. In 
earlier years a large transverse shop required a transfer 
table and the longitudinal shop required as many lead 
tracks as there are tracks in the erecting shop. 

The introduction of the large traveling crane, capable 
of lifting the heaviest of locomotives, has provided advan- 
tageous features for both transverse and longitudinal 
shops. It has brought about improved facilities by which 
locomotives are delivered to and from the shop and such 
features naturally affect the layout of the shop plant in, 
so far as it is influenced by the locomotive shop as one 
of the factors. 

The inference to be drawn from the design and ar- 
rangement of a number of the most recently constructed 
shops is that the transfer table is no longer generally 
considered a necessary adjunct to the transverse locomo- 
tive shop and by dispensing with this, the space pre- 
viously occupied by the transfer table pit is available for 
)rard room. Dispensing with the transfer table reduces 
the number of doors necessary in one side of the build- 
ing, and removes an impediment to general yard traffic. 
Where such an arrangement prevails, engines enter and 
leave the shop over one track, either at one end or at the 
center of the building. If the building is parallel with the 
general line of yard tracks, engines must be delivered 
over a turntable, convenient to the entering lead, unless 
the roundhouse is so situated that the roundhouse turn 

■ 

table is available. If the building is arranged trans- 
versly with the general line of yard tracks, no turntable 
is necessary. 

Longitudinal shops are usually arranged parallel with 
the general line of yard tracks and locomotives enter and 
leave the shop on the central of three working tracks. No 
turntable or transfer table is necessary with such an ar- 
rangement as a locomotive is transferred from the enter- 
ing track to- the working spaces of the other tracks, by 
the traveling cranes. At the Angus shops of the Cana- 
dian Pacific Ry. locomotives usually enter the shop on 
the center track, though each shop track is connected 
with the yard line, where they are stripped, and are de- 
livered by the traveling crane to the working spaces. 
They leave the shop from the side track nearer the wall, 
where they are fired up within the shop as there is no 
roundhouse at this repair plant. 

FREIGHT CAR SHOP. 

Recent general practice indicates the more common 
use of longitudinal tracks in freight car repair and build- 
ing shops, though two railroad companies use round- 
houses in such capacity. The instances are the Pennsyl- 
vania Railroad at Altoona and Columbus and the Nor- 



folk & Western Railroad, at Roanoke. Access to the 
longitudinal freight car erecting shop is usually by a 
track approach at one or both ends of the main building, 
though at a few railroad shops built previously to 1900 
and at a number of freight car manufacturing plants, 
the plan provides for a yard approach at one end of the 
main building and a transfer table at the other. 

PASSENGER CAR SHOPS. 

Both old and new shops, with a few exceptions, ad- 
here to the common practice of providing transverse re- 
pair and paint shops served by a transfer table, for the 
passenger car department. Exceptions are the old shops 
of the Norfolk & Western at Roanoke, the Pennsylvania 
at Altoona and the more recently built (1902) shops of 
the Mexican Central at Aguas Calientes, Mex., and the 
Pittsburg & Lake Erie at McKees Rocks. 

FLEXIBILITY PROVIDED BY ELECTRICAL POWER. 

The effect upon shop layouts produced by the intro- 
duction of electrical transmission of power, is to permit 
greater flexibility in the location of buildings with re- 
spect to the requirements of departments which they 
serve and with regard to convenience of the shop plant 
as a whole. It is now possible for practically all appa- 
ratus for the generation of power to be confined to a 
single power plant located as nearly as possible at the 
center of the shop plant and in practically all recently 
constructed shops this arrangement is found to obtain. 
Individual buildings are located as requirements demand 
and the direction of the line shaft is no longer a controll- 
ing feature. 

STOREHOUSE. 

The location of the storehouse is a very essential fac- 
tor. Its position practically determines the base of sup- 
plies. As a store house at a main shop usually supplies 
the system, this building requires a convenient arrange- 
ment of tracks to provide for the receipt and delivery of 
material. The storehouse is also the principal point of 
supply for the shop plant and as such its place is one easy 
of access to all departments. The most improved store- 
house, together with its supply and store platform, usual- 
ly constitutes a long narrow structure and the de- 
partment includes scrap platforms, sheds and bins. It 
is frequently placed between the locomotive and car de- 
partments, however, its most convenient location is de- 
pendent upon the facilities provided for distribution of 
material. It is evident, therefore, that much depends on 
the location of the storehouse, from the standpoint of the 
efficiency of the individual shop plant at which it is lo- 
cated as well as convenient facilities for receiving and 
distributing material for the line. 

At those shops concentrating the buildings about a 
transfer table the storehouse is located usually at one end 
of the transfer table pit in order that the table may be 
used as a vehicle for distribution. The storehouse plat- 
form of the Colorado & Southern at Denver has a sec- 
tion lowered to the level of the transfer table to facilitate 
handling material in this manner. 

It is significant to note the similarity between this loca- 
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tion of the storehouse with regard to the transfer table 
pit as a thoroughfare of distribution and inter-communi- 
cation and the location of the storehouse in shop plants 
having a crane covered thoroughfare or midway, as the 
principal avenue. This may be seen by reference to 
the diagrams illustrating the layouts of the Canadian 
Pacific at Montreal and the Big Four at Indianapolis. 
It is noticeable that a portion of the storehouse platform 
is served by the yard crane and that the crane so serves 
the principal buildings as to establish efficient communi- 
cation between the storehouse and the several depart- 
ments, and among the principal buildings. 

ROUNDHOUSE. 

It is substantially an established practice to locate the 
roundhouse near the locomotive, or machine and erect- 
ing shop and connect it with the same by a standard 
track. At Elizabethport, Central Railroad of New Jer- 
sey, the transfer table pit is between the roundhouse and 
the locomotive shop. This is unusual and is probably ac- 
counted for by the arrangement of buildings to suit the 
shape of available land and to place the roundhouse at a 
point convenient to the main line and to branch lines 
which diverge at this point. 

There is a growing tendency to provide a small shop 
equipped to maintain roundhouse repairs independent of 
the main shop and thus establish light repair facilities 
close to the work, and at the same time relieve the locomo- 
tive machine shop of jobs which are constantly coming up 
and which necessarily are of such nature that it is diffi- 
cult to prepare for them in advance. This usually in- 
cludes machine and blacksmith shop facilities to handle 
running repairs only, for it is considered cheaper to send 
an engine requiring accidental repair work to the adja- 
cent main or division shop, rather than attempt to main- 
tain a large machine shop at the roundhouse for such 
emergency repairs as are apt to overtax their ordinary 
running repair facilities. 

At the same time it is still common to find a few ma- 
chine tools in a roundhouse at a main shop for machine 
work at night, ahd at other times that the shop may be 
shut down, yet the machine shop is depended upon for 
the heavier machine work required for running repairs. 

At ColHnwood, on the Lake Shore & Michigan South- 
ern, there is a small independent machine and blacksmith 
shop for running repairs exclusively. This roundhouse is 
located some distance from the locomotive shop and 
hardly may be considered as a portion of the locomotive 
and car shop plant. It is fairer to consider this round- 
house in the light of an independent small plant. 

The same may be said of the Elkhart roundhouse of 
the same road. At each of these roundhouses, there is a 
main or division shop sufficiently close to send driving 
wheels dropped in the roundhouse and requiring journals 
to be turned. 

The East Altoona roundhouse of the Pennsylvania 
Railroad is located at a greater distance from the repair 
shop and is equipped to be more independent than either 
of those just mentioned, and driving wheel work is done 
at the roundhouse machine shop. 



The details of this feature of roundhouse equipment 
are considered at greater length in a later chapter and are 
here presented as concerning the effect in preparing 
plans for a shop layout. 

By thus providing for roundhouse equipment, the 
roundhouse can be conveniently situated at a point iso- 
lated from the shop and yet more convenient for either 
the freight yard, passenger station or both. The round- 
house being then isolated from the shop yard, the entire 
available land may be used as best suited to the require- 
ments of the shop. The conditions governing the loca- 
tion of certain buildings to accommodate the require- 
ments of the roundhouse are thus eliminated and a freer 
scope is allowed in locating the buildings to the best ad- 
vantage of the several shop departments. 

BLACKSMITH SHOP. 

At shops for both locomotives and cars, there is usu- 
ally one blacksmith shop to serve both departments. This 
shop, therefore, is usually so located as to be easy of ac- 
cess to both departments. Frequently its ground plan is 
L shaped, one section being devoted to the work of each 
department, each wing paralleling the department which 
it serves. 

FOUNDRY. 

The iron foundry is usually located at such a point 
that castings can be delivered conveniently to the store- 
house for line shipments and direct to the several shops 
where castings are machined or assembled. At the Angus 
shops of the Canadian Pacific, there are two foundries. 
The gray iron foundry is situated on the midway in 
order that the output may be handled by the yard crane 
and the wheel foundry is located near the freight car de- 
partment so that wheels may be delivered directly across 
the wheel storage yard to the truck shop where wheels 
and axles are mounted and assembled. 

PLANING MILL. 

Planing mills are commonly so placed that the finished 
lumber may follow the shortest path of productive move- 
ment from the lumber yard and through the various 
machines to the freight car erecting shop. Also in ar- 
ranging the layout, it is customary to so locate the plan- 
ing mill with reference to the power house that shavings 
from the various machines may be delivered readily to 
the boiler room by air ducts. This to some extent deter- 
mines the location of the power house, in order to pro- 
vide for use of shavings for fuel of one or more boilers. 
Except for this controlling feature the natural location 
of the power house is at the center of the plant. 

LUMBER YARD. 

Lumber yards, dry kilns, etc., are naturally located 
within easy access to the planing mill and effective trans- 
fer of material requires good track facilities throughout 
the lumber yard and connecting with the mill. 

SCRAP DEPARTMENT. 

Older shops made but little provision for storing, clas- 
sifying, separating and disposing of scrap material. In 
view of the capital represented by scrap and the large 
amount which has been found to accumulate at principal 
shops, from both road and shops, the newer shops have 
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been made to include a scrap department as an important 
feature of the shop layout. This is usually in connection 
with the stores department. The use of traveling hoists 
located over several tracks in one portion of the scrap de- 
partment is becoming more noticeable. Such hoists are 
found very useful in unloading cars of scrap that come 
in from the line and in sorting heavy material. 

AUXILIARY DEPARTMENTS. 

The smaller departments, such as brass foundries, bolt 
and nut shops, tin shops, upholstering shops, paint shops, 
etc., are located as best suited to the requirements of 
larger departments which they serve and they are consid- 
ered more in detail in connection with the buildings in 
which they are usually located, instead of in connection 
with the general layout. 

DISTRIBUTION OF MATERIAL. 

Naturally the prime motive of the shop is to make re- 
pairs with maximum expediency and to return equip- 
ment to service in minimum time. Each building stands 
much in the same relation to the entire shop plan as the 
several component parts of a machine bear to the com- 
pleted mechanism. This signifies the requirement of ef- 
fective inter-communication among buildings. Distribu- 
tion of material rapidly, economically and with least un- 
productive movement, then, is the keynote in the general 
arrangement of buildings, facilities and equipment. 

Beginning with new supplies this includes the delivery 
of material from the store house to the several depart- 
ments. 

The peculiar character of repair work requires a cer- 
tain amount of retroactive movement, for instance the 
movement of a locomotive frame to and from the black- 
smith shop and the movement of other parts to and from 
the repair g^ngs, etc. Blacksmith shops and foundries, 
therefore, are so located as to provide for effective move 
ment to and from the storehouse, locomotive erecting 
shop, car department shops, etc. 

The arrangement and equipment of individual build- 
ings are provided to suit their immediate ijecds and re- 
quirements of departments which they serve. Also the 
buildings are so located as to secure most effective opera- 
tion, to provide for the movement of hand trucks of the 
industrial system and to include thoroughfares of inter- 
communication. 

CLASSIFICATION. 

Basing the classification of large shops for repairing 
both locomotives and cars upon the leading characteris- 
tics of the layout and the grouping of the principal de- 
partments, Mr. Walter G. Berg, chief engineer of the 
Lehigh Valley Railroad, who has given the subject of 
shop design much careful study, has classified American 
shop systems as follows: 

A. — Complete transfer table layout. 

(a) All departments combined along one transfer table. 

(b) The various departments grouped along separate 
transfer tables. 



B. — Combination of transfer table and longitudinal lay- 
out. 

(a) Longitudinal freight car shop; all other depart- 
ments, transfer tables. 

(b) Longitudinal locomotive erecting shop, longitu- 
dinal freight car shop, and transfer table passenger car 
shop. 

C. — Combination of a transfer table and a cross loco- 
motive erecting shop with traversing crane for lifting 
engines over each other. 

(a) Cross locomotive erecting shop with crane for lift- 
ing engines over each other, otherwise transfer tables for 
all other departments. 

(b) Cross locomotive erecting shop with crane for lift- 
ing engines over each other, passenger car shop with 
transfer table, and longitudinal freight car shop. 

D. — Layouts without transfer tables. 

(a) All longitudinal layout. 

(b) Cross locomotive erecting shop with crane for lift- 
ing engines over each other, otherwise longitudinal lay- 
out. 

This classification is claimed to cover practically all 
railway shop systems of the country. The several combi- 
nations existing in any one shop have resulted from gov- 
erning conditions and the personal preference of officials 
having the deciding vote. 

The system of serving all departments by one transfer 
table seems to be commonly preferred for shops having 
a capacity of about fifteen locomotive stalls or less, to 
serve as the principal shop of a small road or as a divi- 
sion shop of a large road. It was said before that there 
is a greater similarity among the shops of this type than 
among any others until very recently. While the various 
systems may be included in Mr. Berg's classification, 
there is a marked dissimilarity among the general feat- 
ures of the ground plan layout of shops built about the 
same time and during successive years. There is now a 
growing tendency, evident from the general layout of re- 
cently built shops, to concentrate the departments about 
one crane served thoroughfare as an avenue of inter- 
communication and serving much in this capacity as did 
the transfer table in the shop system served by a single 
table. In such systems the groups are arranged around 
the avenue of inter-communication and each department 
is arranged within itself as requirements demand. The 
plants at Angus, on the Canadian Pacific, and Indianap- 
olis on the Big Four, are arranged much on the same 
general principles, though the former includes a longitu- 
dinal locomotive shop and the latter a transverse loco- 
motive shop. Each has a longitudinal freight car erect- 
ing shop and at each the passenger car repair and paint 
shops are arranged transversely and served by a common 
transfer table. The storehouse and locomotive shop are 
at one end of the midway and opposite to each other. The 
freight car repair shop and yard are at the farther end of 
the midway and the blacksmith shop, foundry, car ma- 
chine shop, truck shop, etc., are grouped along the mid- 
way where they can be served by the yard crane. The 
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only transfer table in either of tliese plants serves the car 
department. 

In this connection it is interesting to note that the Col- 
linwood shops of the Lake Shore & Michigan Southern, 
built in 1902, are soon to be provided with a crane to 
serve a storage yard extending across the plant and oc- 
cupying a position between two rows of the principal 
buildings. This area is between the locomotive shop, 
storehouse, power plant and passenger car department 
on one side and the brass foundry, bolt, blacksmith and 
car machine shops, mill building and new freight car re- 
pair shop (now under construction) on the other side. 
Provision for the future extension of all buildings is in 
two directions away from this area and the crane served 
yard will provrde a thoroughfare among the principal 
buildings and a storage space controlled by the several 
departments. 

In the locomotive shop the erecting pits are arranged 
transversely and this shop is not served by a transfer 
table. In the new freight car shop the repair tracks will 
be arranged longitudinally and the passenger car depart- 
ment is provided for by three transverse buildings served 
by two transfer tables. New cabooses are built in one of 
these buildings. This department occupies a corner of 
the plant in order that the transfer tables will offer nD 
impediment to general yard traffic. 

From a strictly up to date standpoint, the best practice 
for large shops* is found to include a longitudinally or 
transversely arranged locomotive shop (according to the 
personal tastes of officials having the deciding vote) 
equipped with traveling cranes for transferring locomo- 
tives from the entering track to the erecting pit ; a freight 
car erecting shop with longitudinal tracks, and two build- 
ings served by a transfer table for the passenger car de- 
partment, one located on each side of the pit, used for 
coach repair shop and paint shop respectively. All of these 
are commonly long, narrow buildings and the problem re- 
solves itself largely into the matter of best locating these 
buildings to suit local governing conditions. The ten- 
dency has been to do away with the transfer table, except 
in connection with the passenger car department, espe- 
cially in colder climates, and the passenger car depart- 
ment is usually located as remotely as possible in order 
that the transfer table pit will offer least impediment to 
general yard traffic. 

The storehouse and minor shop buildings are located 
with relation to these buildings as best suited to the de- 
partment or departments which they serve. 

In the comparatively new plants the leading feature 
is the provision for inter-communication and compact- 
ness to contribute to delivery of material at the same 
time making due allowance for storage space to serve 
the principal departments and sufficient distance between 
buildings to guard against fire risks. It would, there- 
fore, seem that the older shops represent more of a mon- 
grel growth and a present day classification would group 
modem shops as follows: 

1. — All department buildings combined along one 



transfer table pit as a principal avenue of distribution 
and inter-communication. 

2. — Principal buildings arranged along crane served 
runway as avenue of distribution and inter-communica- 
tion with transfer table serving passenger car department 
only. 

3. — Arrangement of yards without transfer tables in 
which the principal buildings are provided with longitu- 
dinal tracks, or in which there is a cross locomotive shop 
with other buildings arranged with longitudinal tracks. 

4. — Mongrel growth to provide for increased capacity 
according to available facilities. 

EVOLUTION OF OLD SHOPS. 

The older shops, while including many up to date 
features, hardly represent the best general layouts or 
ground plan arrangements. Though these shops were 
considered ideal in every particular when built, improved 
facilities have been introduced which the older con- 
struction and arrangement of buildings prohibit unless 
the plant should be entirely rebuilt. In some instances 
this has been done either by securing new land at a dis- 
tant point and erecting a new plant or by acquiring ad- 
jacent land and supplanting one or more departments at 
a time. In making such improvements, as the new 
buildings provided for transfer of departments, the space 
thus vacated has been utilized by other departments. 

Where enlargements have been made to introduce 
modern facilities in an old plant, the new buildings are 
not always situated so as to produce the most economical 
movement of material. 

While not intended as a, criticism of the older shops, 
this is mentioned to illustrate how the latest shop plans 
show more compactness in the location of buildings and 
greater facilities for distribution of material among the 
various shops. 

INDIVIDUAL EXAMPLES OF SHOP LAYOUTS. 

In order to portray more clearly the characteristic feat- 
tures of railroad shop layouts, a number of the older 
shops are shown as well as several of the more modern, 
from which conclusions may be drawn as to the best 
practice. For this purpose the following are good ex- 
amples : 

I. C. R^ R. — BURNSIDE. 

At the Burnside shops of the Illinois Central Railroad 
the original plans provided for a blacksmith shop and 
boiler shop in the same building, separated by a fire wall» 
and located across the transfer table pit from the loco- 
motive erecting and machine shop. The latter shop con- 
tains 24 transverse pits, served by a crane of 100 tons ca- 
pacity, and the original ground layout provided for a fu- 
ture possible extension of this building to embrace 40 or 
50 pits. This building originally included the principal 
car wheel work and wheels and axles were stored in the 
space beyond the locomotive shop. 

During recent years the machine tool capacity has been 
largely increased by the construction of two long narrow 
galleries, or balconies, in the machine bay and by the re- 
moval of the car wheel department to a new shop which 
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has been built in addition to the passenger car repair 
shop. In order to provide greater facility in both black- 
smith and boiler work, a new boiler shop has been built 
and the present locomotive department of the blacksmith 
shop is to be extended to include the old boiler shop. 

The new boiler shop is located at a point beyond the 
old blacksmith shop and boiler shop and the pits are ar- 
ranged transversely, served by an overhead traveling 
crane and includes the use of a transfer table. These im- 
provements represent the provision of facilities for in- 
creasing work in the boiler, blacksmith and machine de- 
partments without increasing the capacity of the locomo- 
tive shop as a storage plant and will provide for a larger 
and more economical output with the same number of 
repair pits. 

The boiler shop contains 24 erecting pits, or stalls, and 
this provision is made to meet the demand of the next 15 
or 20 years, which accounts for the construction of a 
boiler shop of almost the same length as the locomotive 
erecting shop. 

A new roundhouse has been added to the original plan, 
thus doubling the facility for roundhouse work. 

A. T. & S. F. — TOPEKA. 

The Topeka shops of the Atchison, Topeka & Santa Fe, 
are an example of the extension of the original plant, em- 
bracing car and locomotive shops, to provide a new loco- 
motive department, modern in every particular, as well as 
an addition to the freight car repair department. The 
new shop buildings were erected on acquired land ad- 
jacent to the old shop plant and the area previously oc- 
cupied by the locomotive shop has been converted to meet 
the requirements of auxiliary departments. The old 
locomotive shop was on the side of the main line tracks 
to Atchison, opposite to the present site. 

The conditions peculiar to this plant are such that yard 
tracks enter from one end only and transverse traffic 
among the several buildings and departments is depen- 
dent upon cross tracks equipped with small turntables for 
push cars, at the intersections of longitudinal and cross 
tracks. While the location of the storehouse is conve- 
nient for line shipments in being near the main tracks, its 
position would appear out of the way so far as conve- 
nient distribution of material throughout the shop plant 
is concerned. The passenger coach shop and present 
paint shop is served by two transfer tables and there are 
no transfer tables in the other departments. The use of 
two transfer tables in the passenger car department is 
unusual and the second table is probably provided for de- 
livery between the planing mill, storage yard and truck 
shop and the coach shop. 

Arguments have been presented in favor of serving a 
passenger car shop with more than one transfer table, 
where the shop tracks are of such length as to provide a 
standing capacity of two or more cars on each track ; but 
in view of the impediment to general yard traffic on ac- 
-count of the transfer table pit and the inconvenience pro- 
vided by the accumulation of snow, the general tendency 



has been to dispense with transfer tables wherever pos- 
sible. 

The planing mill at Topeka is conveniently located with 
regard to the passenger and freight departments. The 
freight car repair shed is the most liberal provision of its 
kind for this class of work of which information is at 
hand. Practically the entire freight repair yard is under 
roof. The principal buildings included in the additions 
providing for the locomotive department are the locomo- 
tive, blacksmith and wheel shops, powerhouse and iso- 
lated lavatory. 

The locomotive shop occupies a position at one ex- 
tremity of the plant, though later development included 
in the additional freight car department will extend the 
shop yard beyond the site of this building.. The locomotive 
erecting pits are arranged longitudinally and the building 
includes the erecting, machine, boiler and tank depart- 
ments. The central pit track extends the full length of 
the building and engines are stripped and finished on this 
track. In order that no congestion might result from this 
practice, a turntable is located east of the building and 
adjacent to the boiler department and tanks enter the 
shop over this table. To further facilitate this plan and 
the crane service, transverse stall tracks are provided for 
tender frame and tank work. 

Additions are now being made at Topeka which include 
a new passenger car paint shop, and a new freight car 
plant which will be considered as an extension of the 
present freight car repair facilities. 

The new paint shop will be situated 60 feet south of 
the present paint shop. It will be 320 feet long by 110 
feet wide and will be served by a transfer table operating 
at the south side of the new building. 

The additions to the freight car department will be in 
a group of new buildings situated on a tract of land about 
1,300 feet east of the locomotive shop. This will include 
a freight car repair shed, 208 feet 6 inches by 900 feet, 
which, it will be observed, is larger than the present re- 
pair shed of the original plant ; a freight car planing mill, 
75 feet by 350 feet; a dry kiln, 50 feet by 60 feet; freight 
car structural steel shop, 80 feet by 200 feet ; wheel shop, 
60 feet by 100 feet, and scrap bins constructed of old sills. 
Adjacent to the freight car planing mill is a boiler and 
engine room, 44 feet by 50 feet and 36 feet by 50 feet re- 
spectively. On each side of the dry kiln is a small 6 foot 
transfer table to facilitate distribution from the dry kiln 
to the freight car planing mill. 

C. & N. W. — CHICAGO. 

At the Kinzie street, Chicago, shop of the Chicago & 
Northwestern Railway, all departments were originally 
grouped around several transfer tables before this plant 
was extended in 1901. Since that time a new longitu- 
dinal freight car repair shop has been built and the trans- 
fer table serving the locomotive shop has been extended 
to serve a newly constructed boiler shop which is modern 
in its equipment and includes the service of overhead 
traveling cranes. The erecting and machine shop is not 
served by overhead traveling cranes and locomotives en- 
tering the shop for all classes of repairs are stripped and 
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unwheeled in the boiler shop where crane service is avail- 
able and, when necessary, boilers are removed from 
frames in the boiler shop. The skeleton and machinery 
are then transferred to the erecting shop by the transfer 
table and wheels are handled by a traveling jib crane. 

p. & L. E. — MC KEES ROCKS. 

The Pittsburg & Lake Erie shops at McKees Rocks, 
represent successive improvements for the locomotive 
and later for the car department and illustrate additions 
to provide for gradual improvements. The layout of 
this plant is limited by the shape and size of available 
land, being included in a peculiarly shaped narrow strip 
between the main tracks and the side of a hill. 

The present caboose repair and tank shop and the 
coach repair shop are in old buildings once occupied by 
the locomotive shop. A few years ago a new locomotive 
shop was built which includes 20 transverse pits served by 
an overhead traveling crane capable of lifting an engine 
over those standing on the pits and a crane of small ca- 
pacity for handling lighter parts, operating on runways at 
different heights. In this plant the boiler shop is in a 
separate building arranged at right angles to the locomo- 
tive shop. The blacksmith shop and storehouse are par- 
allel to the boiler shop and this group of buildings repre- 
sents a convenient arrangement for efficient service where 
it is preferred to place the boiler department in an iso- 
lated building. On the opposite side of the erecting and 
machine shop are two roundhouses and the power house. 
Both roundhouses are connected with the erecting shop 
and engines entering the shop for repairs are delivered 
over the roundhouse turntable. This arrangement ob- 
yiates the necessity of a turntable to serve the erecting 
shop, and the whole layout reprefconts a very compact 
grouping of buildings. One roundhouse is being used 
temporarily as a steel car repair shop. 

The passenger car paint shop, while in a modern and 
convenient building, is peculiarly located on account of 
the lack of space and is some distance from the other car 
shops. A modern freight car shop has recently been 
completed. This shop is the best equipped, especially for 
work on steel cars, of which information is at hand. 
The shop arrangement includes longitudinal tracks. One 
bay is to be devoted entirely to repairs of steel cars and 
provision is made to include space for furnaces and other 
apparatus in handling parts of such cars. 

B. R. &' p. — ^DU BOIS. 

The locomotive shops of the Buffalo, Rochester & Pitts- 
burg at Du Bois, are comparatively new and modern 
shops and represent up to date practice. The locomotive 
shop includes the longitudinal arrangement of tracks with 
the erecting bay in the center and machine bay on each 
side. The shop originally included the boiler department 
at one end and the shop as then built was expected to 
turn out about 12 locomotives per month. Its present out- 
put averages 24 to 26 per month. 

In order to secure this increased capacity a new boiler 
shop has "been constructed so that the space heretofore oc- 



cupied by machine tools for boiler work has been sup- 
planted by machine tools for locomotive work and the 
standing capacity on the pits has been similarly increased. 

The boiler shop is in a new, modern building located 
at a distance of 146 feet from one end of the locomotive 
shop and is arranged transversely with the latter. The 
stall tracks are transverse and are served by a crane of 30 
tons capacity. The shop is served by a 45-foot transfer 
table which provides communication between any stall of 
the boiler shop and the longitudinal tracks of the erecting 
and machine shop, as well as with an entering or lead 
track. 

The blacksmith shop is north of the erecting and 
machine shop with a distance of 40 feet between the two 
buildings. The roundhouse is located south of the erect- 
ing and machine shop with a distance of 275 feet from 
this shop to the center of the turntable. A straight trans- 
verse track across the erecting and machine shop, con- 
nects with the roundhouse on one side and with the black- 
smith shop on the other. This track does not enter the 
blacksmith shop, but intersects a longitudinal track 
through the shop. The power house is north of the erect- 
ing and machine shop and east of the blacksmith shop. 
The storehouse is north of the erecting and machine shop. 
It is entirely surrounded by a platform at the height of 
an ordinary box car floor and is well served by track con- 
nections. The oil house is south of the storehouse and 
west of the roimdhouse and is well situated with relation 
to both. 

It is interesting to compare the general ground plans 
of the B. R. & P. shops with that of the locomotive depart- 
ment of the P. & L. E., as representative of two shops 
with about the same capacity, in one of which the loco- 
motive erecting pits are arranged transversely and served 
by overhead traveling cranes, and in the other the pits are 
arranged longitudinally and served by overhead traveling 
cranes. In both plants the buildings are closer together 
than is usually customary and would indicate that with 
present day structures and fire protection equipment, shop 
designers are justified in planning for greater compact- 
ness in the arrangement of buildings. At Du Bois the 
buildings are capable of extension to meet greater de- 
mands of the future, while at McKees Rocks there is ..o 
further available land for the extension of shop buildings. 

C. P. — ANGUS. 

As compared with shops previously built the ground 
plan, or general layout of the Angus shops of the Cana- 
dian Pacific Railway represents an innovation in the gen- 
eral arrangement of principal buildings to provide for the 
several departments. The principal governing features 
are the disposition of the only transfer table, namely, that 
serving the passenger car department at a remote point in 
the plant where the transfer table pit does not impede 
general yard traffic and the introduction of a crane served 
thoroughfare as the principal avenue of inter-communica- 
tion. The use of a traveling crane in the yard was riot 
original with the Angus shop plant, nor did the idea of 
grouping the buildings about one thoroughfare of inter- 
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communication originate with this shop layout. Other 
shops had used overhead traveling cranes to advantage in 
the yards and several shops, referred to in the early part 
of this chapter as being similar to each other with regard 
to certain principal points and constructed about 1899, 
represented an arrangement of grouping buildings along 
a single transfer table pit which serves as an avenue of 
inter-communication. 

The Angus shop represents a layout using both feat- 
ures to advantage, but omitting the transfer table as the 
principal vehicle of distribution. The buildings are 
grouped around a principal thoroughfare and the crane 
provides a vehicle for transferring material. At the same 
time the ground space covered by the crane is available 
I'or material tracks and as a road for teams and instead 
of offering an impediment to general yard traffic as would 
the transfer table pit, it provides greater facility in this 
connection. The crane also offers greater convenience 
as a means of delivery than does a transfer table. 

The buildings are at right angles to the midway and a 
swstem of standard gauge material tracks for both lon- 
«:itudinal and cross traffic among the buildings is con- 
nected with the tracks of the midway by 8 foot turn- 
tables at track intersections. The svstem of material 
tracks, while of standard gauge, is independent, in that 
the 8 foot turntables will offer no impediment to loco- 
motive traffic. The plant is served by a system of through 
tracks connected with a belt line surrounding the yards 
for delivery of material in carload lots to the various 
storage spaces. All departments are provided with large 
storage spaces which are particularly essential in view 
of the shop being largely a manufacturing concern. 

The minimum distance between the buildings is 75 feet 
which, while providing against fire, is arranged princi- 
pally to provide for storage space and trackage room 
throughout the yard. The land on which the plant is sit- 
uated is of such size and the buildings are so located as to 
provide for the increase of all buildings in large ratio. 
Such additions may be made without interfering with fu- 
ture yard traffic and without greatly increasing travel 
among departments. 

Cross travel of material from the lumber yard to and 
from the mill is provided for by a small transfer table at 
€ach end of the mill. The pits are quite shallow and do 
not interfere with foot traffic in the vicinity of the mill 
building. 

The passenger car shop is served by a transfer table 
which is located beyond the zone of general yard traffic in 
order that no impediment may be offered by the pit. The 
transfer table travels parallel with tracks provided for 
yard traffic and cars are delivered to and from the trans- 
fer table over a curve. In view of the unlimited ground 
for the location of buildings it would appear that these 
shops would have been more convenient had this transfer 
table pit been arranged transversely with the yard tracks. 

In view of the large size of this shop plant it would ap- 
pear to be extremely well arranged and while ample pro- 
vision is made for storage, the arrangement of the build- 
ings is at the same time quite compact. 



The locomotive shop and general storehouse are at the 
south end of the midway and on opposite sides. The 
blacksmith shop, gray iron foundry, pattern shop, car 
machine shop, truck shop, car erecting shop and planing 
mill are also adjacent. The planing mill and freight car 
shop are on opposite sides of the midway and are in the 
same straight Une to provide for economical movement of 
* material direct from the lumber yard through the mill 
machinery and to the car erecting shop. The gray iron 
foundry is near the locomotive shop to provide for the de- 
livery of heavier castings. The blacksmith shop is lo- 
cated to serve both the locomotive and car departments 
and car material from this shop passes in natural se- 
quence through the car machine shop and truck shop on 
its way to the car erecting shop. The wheel foundry is 
located contiguous to the freigh'- car department with 
wheel and axle storage yard between it and the truck 
shop so that this building too is a feeder to the freight 
car erecting shop. . 

The locomotive shop provides for erecting, machine, 
boiler and tank departments within a single building 
which also includes work on pilots, running boards and 
other wooden parts. The erecting pits are arranged 
longitudinally. 

The freight car paint shop is practically a continua- 
tion of the erecting shop so that transferring a car from 
the erecting shop to the paint shop consists in merely 
moving the car forward as in advancing from one stage 
of construction to the next. The mill, erecting and 
paint shops are located in a straight line with the lumber 
yard and dry kiln contiguous to the mill, an arrange- 
ment which presents most desirable features for deliv- 
ery of material and for productive movement. 

C. C. C. & ST. L. — INDIANAPOLIS. 

The Big Four shop at Indianapolis is also an entirely 
new plant throughout and in general layout re- 
minds one of the Angus shop. The prin- 
cipal features differ somewhat and are arranged to 
suit the governing conditions and tastes of those respon- 
sible for the design. In this shop the principal build- 
ings are grouped around a midway 75 feet wide served 
by a 10-ton crane. As was said with regard to the Angus 
shop, the transfer table serving the car department is 
placed in a remote location. However, the direction of 
the transfer table pit appears more desirable inasmuch as 
it is arranged transversely to the general line of yard 
tracks and deliver)' to the table is more direct. 

All departments and all principal buildings are directly 
tributary to the midway and the layout is somewhat in- 
fluenced by the fact that the shop yard is adjacent to a 
large double hump gravity freight yard. A general sys- 
tem of tracks parallel to the main line track serves all de- 
partments and is connected to the main line at both ends 
of the shop yard. Cross travel among the several de- 
partments is provided for by transverse standard gauge 
industrial tracks and 8 foot roller bearing turntables at 
track intersections. The erecting and machine shop is a 
modification of the locomotive shop at Sayre, on the 
Lehigh Valley, the erecting pits being arranged trans- 
verselv in two rows with the machine space between 
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them. These pits are parallel with the shop tracks so 
that a turntable is not absolutely necessary in delivering 
locomotives to the shop. However, a turntable is intro- 
duced which serves to assist inter-communication be- 
tween the boiler shop and tank shop and erecting and 
machine shop, which are in separate buildings. 

The blacksmith shop is conveniently located to serve 
both the locomotive and car departments. The store- 
house is located very near the center of the yard from 
which point it serves the several departments conve- 
niently. The iron and brass foundry are at the extreme 
west end of the yard so that the transportation of raw 
material at this point does not impede general yard traf- 
fic. One side of the iron foundry is served by the yard 
crane and a platform, one side of which is partly under 
the yard crane, extends from the iron foundry to the 
storehouse. Raw material enters one end of the foundry 
and finished castings are delivered directly to their desti- 
nation in the shop plant or delivered to the storehouse for 
storage and for line shipments. The pattern shop, 
altliough convenient to the iron foundry, is isolated from 
all other buildings for fire protection. 

The freight car repair yard is adjacent to the main 
freight switching yard so that the switching of repaired 
and bad order cars will be reduced to a minimum. The 
freight car repair shop is practically at the center of the 
south edge of the repair yard. The freight car depart- 
ment is across the midway from the passenger car depart- 
ment at the east end of the yard with the planing mill lo- 
cated on the north side of the midway, and between the 
passenger and freight car buildings. Lumber is stored at 
the extreme east end of the yards away from all build- 
ings and lumber passes in regular sequence through the 
dry kiln, dry lumber shed and mill directly to its destina- 
tion without doubling its course. 

The wheel shop is located just north of the storehouse 
and is so situated as to serve equally well the car depart- 
ment, the tank shop and a depressed track for shipment 
of wheels to outside points. 

The power house is situated at the center of the north 
side of the midway where it is at the center of distribu- 
tion when all requirements of power are considered, and 
is so located with relation to the mill building as to pro- 
vide for delivery of shavings by an exhaust system to the 
boiler room. All buildings using power are within a 
radius of 1,000 feet. 

Lavatories and closets are in general located inside of 
or adjacent to all buildings with proper enclosures and 
ventilations. 

There is a minimum distance of 75 feet between build- 
ings for fire protection and there is ample yard area 
tributary to each building for storage space. The loca- 
tion and arrangenient of buildings is such as to provide 
for 60 per cent increase in all departments without inter- 
fering with future yard traffic and without greatly in- 
creasing the necessary travel among the departments. 

The principles adopted in the general arrangement are 
not affected by the necessity of providing roundhouse 
equipment and facilities. There will be two 25 stall 



roundhouses at a point convenient to both the shops and 
tenninal tracks of the eastbound and westbound yards. 

L. & N. — SOUTH LOUISVILLE. 

At the South Louisville locomotive and car shops pro- 
vision for inter-communication is made by grouping the 
principal buildings tributary to two thoroughfares ar- 
ranged at right angles with each other and assuming the 
form of an L. One of these avenues is a trans- 
fer table pit about 920 feet long and the transfer table 
serves the locomotive shop on one side, and the freight 
car erecting shop, planing mill, coach, paint and tender 
shops and storehouse on the other side of the pit. The 
other wing of the L is a storage yard, 1,000 feet long by 
40 feet wide, for raw and s^mi-finished material and is 
served by an overhead, high speed, traveling crane of 10 
tons capacity. 

All departments are served by a system of standard 
gauge tracks which arc tributary to a belt line encircling 
the entire shop plant. These tracks serve as the indus- 
trial system for the delivery of material among the build- 
ings on hand cars and, inasmuch as delivery across the 
general line of tracks is provided for by the transfer 
table, there are no turntables in the track system, a feat- 
ure which provides greater scope for general yard 
switching service throughout the plant. 

The pits in the locomotive shop are arranged trans- 
versely and the boiler shop is included within one end of 
the locomotive shop. While engines entering the loco- 
motive shop are commonly delivered over the transfer 
table, this shop is not entirely dependent upon the table 
as an engine may be delivered over a track entering the 
locomotive shop at about its center, and transferred by 
the traveling crane to any desired pit by lifting it over 
the others standing on the erecting floor. This arrange- 
ment presents an excellent provision against congestion, 
and while in general every day service the table is used 
only about five per cent of the time by the locomotive 
shop as against 95 per cent by the car department, either 
the crane or the transfer table may relieve the other in 
case of emergency, and it is hardly likely that both of 
them will be out of order at the same time. 

The entire arrangement of buildings is for the eco- 
nomical movement of material, beginning with raw ma- 
terial in the storage yards and advancing to objective 
points near the center of the plant. All lumber enters 
at the south end of the yard and is distributed from the 
planing mill as required. Metal enters at the north end 
of the yard and the metal working shops are on that 
side of the plant, so that movement from storage yards 
to the individual shops will be over the shortest and most 
direct route. Similarly, the semi-finished product is de- 
livered from one shop to the other, etc. Such progres- 
sive movement 'and delivery is particularly adaptable in 
that the shop plant is largely for manufacture and con- 
sequently there is much less retroactive movement than 
would obtain if the plant was devoted to repair work 
entirely. 

The freight car repair shop and yard are accessible 
from the storage yard and the planing mill is in the 
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path between them and the lumber yard. Tiie freight 
car erecting shop for new cars is on one side of the mill 
and the passenger car shops on the other and the trans- 
fer table provides communication among them. 

The location of the general storehouse is such as to 
make it accessible to the transfer table pit, as an avenue 
of delivery, and near the belt line where switching facil- 
ities are available, thus serving the shop and the line 
to good advantage. 

The power house is near the mill building to provide 
for delivery of shavings to the boiler room for use as 
fuel and considering the large amount of power required 
by the mill, as well as considering the general layout of 
the several shop buildings, the power house is not really 
far from the center of the plant as a whole. 

Provision is made for extension of all buildings and 
such extensions will be made in directions away from 
the transfer table pit. A space has been retained for a 
new boiler shop so that by placing the boiler department 
in a new building, that portion of the locomotive shop 
now devoted to boiler work may be used for locomotive 
repairs and machine work, thus increasing the capacity 
of that shop. 

In describing the transfer table it was explained that 
the locomotive shop is not entirely dependent upon the 
table, and in the event of accident to the transfer table, 
entrance to car and tank shops may be made by means 
of the yard tracks and all tracks in the buildings would 
be so accessible with the exception of two tracks in the 
coach shop. 

C. R. R. OF N. J. — ELIZABETHPORT. 

The Elizabethport plant of the Central Railroad of 
New Jersey presents an interesting example of a shop 
layout governed by the shape of available land, in which 
a transfer table serves both the locomotive and pas: eiiger 
car department and illustrating the effect of the loca- 
tion of the roundhouse as a prominent factor in the dis- 
tribution of buildings. The available land, in this case, 
was in the form of a right angle triangle, two sides of 
the triangle being formed by the main line of the road 
and by a branch line. Another diverging branch line 
joins the main line at the same point, so that the most 
desirable location for the roundhouse was in the rec- 
tangular corner of the shop yard, near the juncture of 
the diverging lines. The oil house is naturally located 
near the roundhouse, and while it is generally consid- 
ered desirable to arrange the oil house in connection 
with, or adjacent to the storehouse, it is, of course, nat- 
ural to place the oil house near the roundhouse, where 
the location of store and round houses is such that the 
other practice cannot be followed. As the roundhouse 
is not equipped with an independent small shop for the 
maintenance of running repair work, it is essential that 
the locomotive shop should be near the roundhouse and 
communication between the two is provided by a straight 
track connected with the transfer table. While it is un- 
usual to place a transfer t^ble pit between these two 
shop buildings on account of the impediment which it 



offers to traffic, it is reported by the shop management 
that no difficulty is experienced on this account. 

The passenger car repair and paint shops are g^uped 
on opposite sides of the transfer table pit and the black- 
smith shop occupies a position convenient to both the 
locomotive and car shops. The storehouse, also, is lo- 
cated to be of equal access from both the locomotive 
and car departments and is well provided with track 
connections. The power house occupies a position 
which will be at the center of the plant when contem- 
plated freight car shops have been erected. 

The arrangement of the buildings provides for ample 
extensions and tributary to each building is liberal stor- 
age space. 

C. & E. I. — ^DANVILLE. 

The arrangement of buildings in the locomotive de- 
partment of the Danville shop plant of the Chicago & 
Eastern Illinois would indicate the application of a prin- 
ciple of making the other buildings tributary to the 
roundhouse. The oil house, storehouse, blacksmith shop, 
erecting and machine shop and boiler shop are all ad- 
jacent to the roundhouse and while they are laid out 
squarely and on straight lines, their grouping assumes. 
much the form of an arc of a circle with the. turntable 
as a center. 

The erecting and machine and boiler shops are served 
by a common transfer table and are on the same side 
of the transfer table pit. A straight track passing be- 
tween these two buildings connects the roundhouse turn- 
table with the transfer table. 

Plans for contemplated car shops to be embraced with- 
in the same general plant, provide for passenger coach 
and paint shops to be located across th^ transfer table 
pit from the erecting and boiler shops and to be served 
by the same table. A planing mill and freight repair 
yard are to be situated beyond the present power house 
and when these additions have beep made, the power 
house will occupy a place practically at the center of 
power distribution. 

While the arrangement of buildings is most compact, 
provision is made for the future extension of all de- 
partments. 

C. R. I. & p. — ^SILVIS. 

The Silvis shop of the Chicago, Rock Island & Pa- 
cific is another example of the locomotive shop being 
constructed and plans provided at the same time for the 
addition of a car department in the future. This shop 
is an instance wherein practically no restrictions were 
provided as to shape and arrangement of buildings. 
Taking the shop plant as a whole, and including the car 
department as it is contemplated, one of the governing 
elements is the elimination of the transfer table from 
all departments except for servino^ the passenger coach 
and paint shops. 

The shop yard is adjacent to the main line and a gen- 
eral system of through tracks parallel to the main line 
serve all departments and is connected with the main 
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line at both ends of the yard. There are nine miles of 
track in the yard. Two tracks extend through the erect- 
ing shop and one through the blacksmith shop. The 
storehouse is served by two tracks at each side and the 
power house is served by one track to provide for coal- 
ing facilities. At the east end of the locomotive shop 
are tracks for the storage of wheels. 

The roundhouse is located west of the locomotive shop 
where it will be convenient to both the shop and the yard 
terminal, and engines entering the shop are headed in 
the desired direction by the roundhouse turn, table. The 
buildings constituting the plant are separated by a mini- 
mum distance of 60 feet and there is ample yard space, 
tributary to each building to provide necessary storage 
area. The principal buildings of the locomotive depart- 
ment are ranged near together and the buildings of the 
car department are conveniently grouped. The erecting, 
machine and boiler departments are in one building and 
the arrangement of erecting pits represents a rather 
novel feature. Locomotives enter the shop on a longi- 
tudinal track and are placed on erecting pits situated at 
an acute angle with the longitudinal track and represent- 
ing what is known as the "herring bone" system. 

The blacksmith shop is near the locomotive shop and 
one end of the building is used as a brass foundry. While 
not in a central position between the locomotive depart- 
ment and the proposed car department, the blacksmith 
shop is in a position which will be accessible to the latter 
when built. Its situation nearer the locomotive shop pro- 
vides for immediate needs and material for car work is 
of such nature as to be more readily transferred than 
that which passes between the blacksmith and locomo- 
tive shops. 

A scrap platform occupies a position east of the 
blacksmith shop and just north of the boiler department 
of the locomotive shop. The location of the storehouse 
is nearly central as regards the locomtive and car de- 
partments and a very interesting feature in connection 
with the storehouse is a large supply platform which is 
served by a crane of five tons capacity, having a span 
of 80 feet and traveling on a runway 400 feet long. 
This crane extends over one of the delivery tracks and 
over a part of the platform for its entire length. A de- 
livery platform, 15 feet 8 inches wide, extends along each 
side of the building and at the west end is a platform 
17 feet 8 inches wide, which extends to the refined oil 
house. The oil house is so situated as to be convenient 
to both the roundhouse and the storehouse. 

The power hotise is at the north side of the locomo- 
tive department ai).1 will occupy a position nearly at the 
center of electrical distribution when the car department 
has been erected and when all classes of power are con- 
sidered. 

While the car department has not yet been constructed, 
the plans as now arranged provide for a passenger coach 
and paint shop served by a common transfer table, the 
pit to be arranged transversely with the general line of 
yard tracks. The freight car erecting shop will be east 
of the passenger coach shop at a distance of 230 feet. 



One end of this shop will include a car machine shop. 
The planing mill is located southeast of the freight car 
repair shop where it is in position to serve both the 
freight and passenger departments, but nearer to the 
freight car shop, in view of the larger percentage of ma- 
terial naturally delivered to the latter. 

Lumber is stored at the extreme east end of the yard 
and its location with regard to the dry kiln, planing mill 
and covered shed for storage of dry lumber, is such 
that lumber works through the dry kiln, planing mill 
and covered shed directly to its final destination without 
doubling in its course. 

Provision is made for future extension of all buildings 
in both the locomotive department, which is already in 
service, and in the car department, not yet constructed. 

RAILWAY CAR SHOPS. 

Prevailing practice indicates a tendency to group car 
and locomotive departments in one general plant and 
including a number of buildings used jointly by both 
departments. The only shops devoted entirely to car 
work and operated strictly by railroads, are those of the 
New York New Haven & Hartford at Rcadville, the 
Delaware Lackawanna & Western at Scranton, the Mis- 
souri Kansas & Texas at Sedalia and the Wabash at 
East Decatur. At the Kingsland shop of the Delaware 
Lackawanna & Western, while originally planned for a 
combination car and locomotive plant, the car department 
was in operation before construction work began on the 
buildings of the locomotive department. 

N. Y. N. H. & H. — READVILLE. 

The Readville shop is operated for the maintenance 
and repairs of both freight and passenger equipment. 
In preparing for this shop plant, a site was selected at a 
convenient point near Boston, between two branch lines, 
the available land providing for good track arrange- 
ment and facilities and offered no restrictions as to shape 
and size of buildings. The plant consists of the follow- 
ing principal buildings, passenger coach paint and 
erecting shop, freight car repair shop, mill building, 
storehouse, blacksmith, iron machinery, truck and cab- 
inet shops, and piping, turning and buffing shop, power 
house, dry kiln and hardwood shed. The property pro- 
vides ample room for shop approaches and while the 
plant is a large one, the buildings are arranged very 
compactly. 

The minimum distance between buildings is 50 feet, 
while there are but few instances in which there is a 
maximum distance of over 100 feet. The general layout 
plan provides for an arrangement of buildings, material 
yards, working tracks, supply tracks, etc., by which ma- 
terial passes from its source through the various build- 
ings, machinery and departments to its destination with 
productive movement and without doubling in its course. 
The arrangement of buildings, providing standing ca- 
pacity for cars, in both passenger and freight depart- 
ments, are representative of prevailing ideas in this con- 
nection. 

The passenger car erecting shop contains 10 tracks 
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at 24-foot centers, each holding 3 cars, providing a total 
standing capacity of 30 cars. This building is 26 feet 
from the transfer table. The transfer table pit is 75 
feet wide, and 100 feet east of the transfer table is the 
paint shop which has the same standing capacity as 
the erecting shop. There is a second story in the south 
end of each building providing for varnish rooms, up- 
holstery shop and toilet rooms. The space provided be- 
tween the paint shop and transfer table is used for strip- 
ping and scrubbing cars and for storing them while 
waiting to enter the shop. 

llie freight shop includes the longitudinal arrange- 
ment of tracks and contains 7 tracks at 20 foot centers, 
having a standing capacity of 60 cars. These two de- 
partments are arranged with reference to the mill build- 
ing, lumber yard and other buildings serving these de- 
partments jointly, so as to provide' for the movement of 
material in natural working sequence. 

The capacity of the shop under ordinary circumstances 
is 180 passenger cars per month for all classes of re- 
pairs and 1,000 freight cars receiving general repairs. 
The shop was constructed to concentrate the heavy car 
work of the railroad system at one point. 

The storehouse is located south of the passenger car 
department and 100 feet from the blacksmith and iron 
machinery shop. It is on the opposite side of the plant 
from the car shop. The storehouse, machine shop, oil 
house, truck shop and coal storage space of the power 
house are served by two parallel tracks, thus providing 
for wheel work, heavy parts, material for the storage de- 
partment, etc., in a comparatively narrow territory while 
buildings for lighter work are placed and grouped con- 
veniently. % 

Electrical distribution of power is used throughout 
and those buildings requiring power are grouped near 
together and within a short radius of the power house. 

The lumber yard is in the western portion of the shop 
yards away from all buildings and its location is such, 
when taken in connection with the location of the hard- 
wood shed, dry kiln, mill building and the other depart- 
ments, that lumber follows a progressive movement 
without doubling in its course through these several de- 
partments to its final destination. 

The passenger car department is very close to the 
several auxiliary shops and is connected with the mill by 
two through tracks. A space, or avenue, 100 feet wide, 
separates the tracks of the freight car department from 
the through track to the lumber yard so that both the 
freight shop and freight car repair shop tracks are lo- 
cated conveniently to the source of supply. 

The hardwood shed is 300 feet by 50 feet and the dry 
kiln is 125 feet by 75 feet. These buildings are larger 
than is common to most car departments, but is necessi- 
tated by the amount of cabinet work done on sleeping 
cars, parlor cars, etc., and required by the demand of a 
rather large cabinet shop. 

Yard traffic throughout the plant is provided for by a 
system of parallel tracks which connect with a loop en- 



circling the plant and all tracks converge near the east 
end of the yards. Cross traffic is provided for only by 
the transfer table and by an avenue 100 feet wide ex- 
tending transversely across the plant. 

Freight repair facilities include a system of tracks 
evenly spaced and arranged on 20-foot centers, west of 
the freight shop, and a system of tracks similarly ar- 
ranged east of the shop with a standing capacity of 500 
cars. The tracks of both yards converge and are con- 
nected by leads at opposite ends of the plant. 

D. L. & W. — SCRANTON. 

The Keyser Valley shops of the Delaware, Lacka- 
wanna & Western, located at Scranton, are designed and 
operated for the construction and repair of freight car 
equipment. The road maintains about 29,000 freight 
cars and the principal work is concentrated at this point. 
The capacity of the shop is about 1,200 heavy repairs 
per month, the construction of about 400 new box cars 
with steel reinforced under-framing, in addition to light 
repairs of about 7,000 cars in adjoining repair yard, per 
month. Practically no passenger work is done here 
save for the construction of a few baggage and milk 
cars. While the plant contains no shop building espe- 
cially equipped for the repair of all steel cars, a num- 
ber of steel hopper cars have been repaired very success- 
fully, on which the principal work has been done in the 
blacksmith shop. 

The general ground plan layout includes no transfer 
table service and the- buildings are arranged according to 
a longitudinal system of tracks, the stall tracks of the 
various buildings and light repair yard being approached 
by leads connecting with the yard system of transfer 
tracks. Track approach to the shop yard is from one 
end only and there is no belt line encircling the yand. 
The shop buildings are between the point of approach 
and the principal storage yard and all cars loaded with 
raw iron, lumber, etc., to be delivered to the yard must 
traverse the length of the shop yards and are delivered 
over tracks passing between the buildings and within the 
limits of the industrial track system. 

The principal buildings are arranged along both sides 
of a wide thoroughfare, toward the south end of which 
the storehouse and office building is located. They are 
placed at such distances as to provide ample room for 
yard storage of material, to allow for extension of all 
buildings and to insure against fire risks, as well as to 
admit liberal daylight. They are arranged in such a 
manner as to provide for the progressive movement of 
material from the iron and lumber storage yard at the 
east end of the plant through the several shops and 
stages without doubling. Inter-communication among 
the shop buildings for the distribution of material is 
provided for by a narrow gauge industrial track system. 
At the intersections of industrial tracks are turn tables 
which permit of transverse as well as longitudinal traffic 
and all industrial tracks through the various buildings 
are tributary to the transverse tracks through the prin- 
cipal yard thoroughfare. 
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The plant includes the following principal buildings: 
Two freight car repair shops, with a capacity of 48 cars 
each, one being used for the construction Of new equip- 
ment and the other for heavy freight car repairs. On 
the side of the main thoroughfare opposite to the car re- 
pair shops are the mill, blacksmith and machine shops, 
all of which are of comparatively easy access from the 
repair shops. The mill is on the same center line as the 
shop for heavy freight Repairs. Near the mill is the 
lumber shed, with open sides, for the storage of finished 
lumber. The blacksmith and machine shops form the 
two wings of an L, this arrangement providing for quick 
and convenient movement of material from the black- 
smith shop, through the various machines on its way to 
the car shops. Nearby is a storage space for wheels 
and axles, from which they pass through the machine 
shop to cars on a depressed track, and they are deliv- 
ered either to the car erecting shop or to the line, as 
needed. Just outside of the blacksmith, shop is an iron 
shed and beyond the blacksmith shop is a coal house for 
the storage of coal used in this shop. The coal house 
is seryed by a trestle to facilitate delivery and unloading. 

The power house occupies a position next to the ma- 
chine shop and adjacent to the principal thoroughfare. 
Its location is such that all buildings requiring power are 
within a convenient radius and considering the supply of 
air required for the freight car repair shop, oil house, 
light repair track, etc., its situation conforms with the 
character of the plant. 

The storehouse is at the north end of the principal 
thoroughfare. On each side is a platform of convenient 
height to a car floor and to the rear is a storage plat- 
form, 200 feet by 75 feet. The basement, first floor and 
portion of the second floor are occupied by the stores de- 
partment, while tlie offices of the master car builder and 
his staff, and a drawing room for the car department, 
occupy a portion of the second floor. 

The oil house and paint shop annex occupy a long' 
narrow building, 280 feet by 20 feet and the two are 
separated by a fire wall. This building is located at a 
distance of 120 feet from the paint shop and 118 feet 
from the car erecting shop. 

The paint shop is west of the car repair shop and the 
car erecting shop and has no direct track connection with 
either. It has a standing capacity of 60 cars. 

Directly in front of the storehouse and office building 
is the yard for light repairs, in which about 250 or 300 
cars are repaired per day. This yard contains 8 tracks 
arranged on 20 foot centerS and between every alter- 
nate pair of tracks is a narrow gauge track of the indus- 
trial system. In this yard one track is reserved for the 
repairs of steel cars. 

For convenience in storage and delivery of material 
this yard contains a series of long narrow material sheds 
in which are kept bolts, nuts, finished lumber, sheathing, 
car doors, couplers, etc. 

There are two scrap platforms, or docks, in the yards, 
one of which is near the blacksmith shop and the other 



near the light repair tracks. Both are equipped with air 
operated shears, and the various kinds of scrap are sorted 
into classified bins. The platforms are level with a car 
floor and industrial tracks traverse the length of each 
platform. 

All lavatories are outside of the buildings. There are 
four of these located at various points of convenience, 
each 50 feet by 25 feet. 

Lumber entering the mill from the lumber yard passes 
through doors at the end of the mill building, while lum- 
ber from the finished lumber shed passes through a side 
door conveniently located. From these entrances lum- 
ber follows paths of progressive movement through the 
various machines until finally loaded for delivery to the 
car erecting and machine shops. While much material 
is delivered from the mill on cars traveling over the in- 
dustrial tracks, a great deal of it is transferred to the 
car building shop in box cars. Scrap pieces, shavings, 
etc., are loaded into special cars for delivery to the boiler 
room. 

Raw iron for the blacksmith shop is stored nearby in 
order to facilitate quick delivery to the machines and 
hand forges. Progressive movement carries material 
through the machine shop, and onward to the car build- 
ing shop or freight car repair shop. 

WABASH — EAST DECATUR. 

The East Decatur shops of the Wabash Railroad are 
located at a point convenient for serving the middle west- 
ern district of the Wabash R. R. They are located on 
a tract of land containing 78 acres, which is well drained 
and which provides no limitation in the arrangement and 
layout of the buildings, tracks, etc. 

On account of the mild climate and the almost com- 
plete absence of snow at Decatur, it is possible to repair 
freight cars out of doors during most of the year and 
for this reason no large provision is made for repairing 
freight cars under roof. 

The plant has a sufficient capacity for 150 to 200 bad 
order cars per day and to build 12 to 15 new freight cars 
per day, as well as to give general repairs to from 15 
to 20 passenger cars per month. 

Repair tracks for bad order cars occupy the extreme 
southern portion of the yards. There are 4 repair tracks 
arranged in two groups of 2 tracks each, placed at 20- 
foot centers. Between each pair of repair tracks is a 
material distribution track and between the two groups 
are 3 material racks each 8 feet by 56 feet arranged at 
convenient intervals. 

The main repair shop is 463 feet long and 188 feet 
wide and is intended chiefly for repairs of passenger cars. 
There are 4 repair tracks in this building arranged lon- 
gitudinally and the principal buildings are located par- 
allel with this shop and the freight car repair tracks. 
The buildings, therefore, are parallel with the general 
line of tracks. They are arranged compactly while pro- 
viding for large future extensions, and the plant in- 
cludes no transfer table. The buildings serving both 
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departments are located between the car shop and the 
freight car repair tracks. 

The blacksmith and machine shop occupy one build- 
ing, 294 feet by 80 feet which is located next to the bad 
order tracks. In line with this building is the power 
house, 60 feet by 108 feet, which is located quite close 
to the planing mill and directly south of it. This not 
only places the power house near to the building which 
will consume the greatest amount of power, but also 
provides for the delivery of shavings and other refuse 
from the planing mill. The planing mill is 238 feet long 
by 80 feet wide and contains two longitudinal tracks, one 
of which completely connects the two systems of track 
on the east and west side of the shop plant. 

North of the blacksmith and machine shop is a long 

shed, 210 feet by 90 feet for iron, coal and coke. The 

store house is 464 feet by 40 feet and is situated between 

this shed and the car shop. This places the store house 

practically at the center of distribution. 

The offices occupy a position in one end of this build- 
ing and on the second floor. The oil and paint shop is 
at the opposite end of the building. North of the car 
shop is a long building, 40 feet wide, which contains a 
cabinet shop 112 feet long; tin, upholstery and glazing 
shops, each 66 feet long, and a department for electrical 
work which is 70 feet long. 

Other minor buildings include a dry kiln 80 feet by 
20 feet; two dry lumber sheds; a concrete pit for fuel 
oil, 40 feet by 12 feet, and a septic tank, 45 feet by 12 
feet. There are three depressed tracks with concrete 
walls at the sides of the excavations. One of these 
tracks is at the northwest corner of the vard and is 250 



feet long. It is adjacent to a scrap shed, 20 feet by 28 
feet, and is intended for loading and unloading scrap. 

The minimum distance between buildings is 16 feet, 
while there are but few instances in which there is a 
maximum distance of over 85 feet. 

There is a complete system of drainage and the sew- 
erage is taken care of by the septic system, the tank 
for this purpose being located at the extreme east end 
of the shop ground and of dimensions as heretofore 
given. There are two laboratory buildings conveniently 
located, each 42 feet 8 inches long by 22 feet wide. 

The general layout provides for an arrangement of 
buildings, material yard, working tracks, supply tracks, 
etc., by which material passes from its source through 
the various buildings, machinery and departments to its 
destination with productive movement and without doub- 
ling its course. 

SUMMARY. 

These several- examples are cited for the purpose of 
calling attention to certain characteristic features prom- 
inent in the layout arrangement of the plants mentioned. 
It is believed that by pointing out such features of the 
individual shops, greater weight will attach to each case 
than would obtain as a result of a mere general refer- 
ence and more reasonable deductions may be drawn. 
The selection of a single existing shop typical of Amer- 
ican ideas, or representative of best practice for all con- 
ditions or to meet the requirements of any road is prac- 
tically impossible, and it is therefore necessary to study 
the peculiar governing conditions affecting the require- 
ment of a single shop and desiis^n accordingly, as no 
special rule can be devised in such regard. 





GENERAL LAYOUT— 1 OCOMOTIVE ANE CAR SHOPS OF THE ST, LOUIS. IRON MOUNTAIN & SOUTHERN RT. AT BARINO 
CROSS, ARK.— ACCBSS TO LOCOHOTtVB SHOP BT INDIVIDUAL TRAN8PBR TABLE. TO PRBIOHT CAR SHOP BY TRACK 
APPROACH, TO PASSENGER COACH AND PAINT SHOPS BY INDrVIDUAI, TRANSFER TABLE. 
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CENGRAI. LAYOUT- LOCOMOTIVE SHOPS OF THE BUFFALO. ROCHESTER & PITTSBURG RY. AT DU BOIS. PA.— LONGITU- 
DINAL LOCOMOTIVE SHOP AND ISOLATED TRANSVERSE BOILER SHOP SERVED BY TRANSFER TABLE— ACCESS TO 
VE SHOP BY TRACK APPROACH AND TRANSFER TABLE. 



OBNSRAI, LAYOUT— LOCOMOTIVE AND CAR SHOPS OF THB PITTSBURG & LAKE ERIE R. R. AT McKEES ROCKS. PA.- 
TRANSVBRBE LOCOMOTIVE SHOP WITH ACCESS FROM ROUNDHOUSE TURNTABLE— BOILER SHOP IN ISOLATEI 
BUILDINO— MINIMUM DISTANCE OF ZE FEET BETWEEN BUILDINGS. 
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OENERAt, LAYOUT— LOCOMOTIVE SHOPS OP THE CHICAGO & EASTERN ILLINOIS RT. AT DANVILLE, ILL.— ALL BUILD- 
INGS TRIBUTARY TO ROUNDHOUSES— LOCOMOTIVE AND BOILER SHOPS SERVED BY SINGLE TRANSFER TABLE.— 
PROPOSED PASSENGER COACH AND PAINT SHOPS WILL BE SERVED BY COMMON TRANSFER TABLE AND ACCESS 

TO FREIGHT CAR SHOP WILL BE BY TRACK APPROACH. 



QBNERAL LAYOUT— LOCOMOTIVE AND CAR SHOPS OF THE CENTRAL R. R. OF NEW JERSEY AT BLIZABETHPORT, M, J. 
—ACCESS TO LONGITUDINAI, LOCOMOTIVE SHOP AND TO PASSENGER COACH AND PAINT SHOPS BT SINGLE TRANS- 
FER TABLE— PROPOSED LONGITUDINAL FREIGHT CAR SHOP WITH TRACK APPROACH. 
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OENBHAL LAYOUT— CAR SHOPS OP THE NEW YORK. NEW HAVEN & HARTFORD 
— ACCBSa TO FREIGHT CAR SHOP BY TRACK APPROACH AT BOTH ENDS. 
SERVED BY SINGLE TRANSFER TABLE. 
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LOCOMOTIVE SHOP 



THE SHOP BUILDING. 

THE many prevailing conditions affecting the repairs 
of locomotives on a business basis, have brought 
about extensive changes in the buildings and equipment 
devoted to this class of work. Modern shops bear no 
resemblance to the antiquated structures once used for 
locomotive repairs. 

While the buildings are free from expensive architec- 
tural embellishment, locomotive shops now are splendid 
structures, representative of the latest and most careful 
design, embracing stability, strength, natural lighting, 
heating, ventilating and sanitary requirements, and 
compare well with the facilities of modern industrial 
concerns. 

Up-to-date locomotive shops are housed in brick- 
buildings, in which the walls are tied to steel skeletons 
for stability. The roofs are supported by the steel 
skeleton structures and not only provide protection 
against the elements for men and equipment, but ample 
natural lighting. 

The design of the locomotive shop building is made 
from an engineering viewpoint rather than an archi- 
tectural one, and the details of placing machine tool 
equipment, erecting pits, provision of crane service and 
all auxiliary features, are as -carefully planned for the 
particular purpose of the shop as are the details of a 
machine for a given class of work. 

The practice at present is to build the locomotive 
shop with a clear height from floor to roof trusses, to 
provide for the operation of overhead traveling cranes 
and to offer no obstruction to natural lighting through- 
out the building, as well as to insure against shadows. 
In some instances a long narrow balcony, or gallery, 
occupies a position along one side wall and is located 
over a section of the main floor containing such ma- 
chine tool equipment and minor departments as do not 
require continuous crane service. Such departments 
are then dependent upon windows in side walls for light. 

Inasmuch as the buildings are long and narrow with 
usually at least three bays, the windows in the end 
walls provide but little light except at the extreme ends 
of the building and the windows in the side walls are 
at such distance from the central bay as to provide 
but little light therein. Therefore the most effectual 
buildings are those having side walls with windows 
extending nearly to the roof and in which the con- 
struction is such as to provide large windows above 
the roof of the lower bays to admit light to the higher 
bav. For instance, where the erecting floor is in the 
main, or central, bay such construction provides for 
lare:e windows above the roofs of the side bays to ad- 
mit lie:ht to the central bay, and a similar construc- 
tion is modified to provide windows to admit light 



above the roof of the machine tool bay when the erect- 
ing floor occupies the side bay. 

In recent years the saw tooth type of roof has been 
largely introduced in locomotive shops to provide nat- 
ural light. The tendency is to place the glass in sky- 
lights in a vertical plane or nearly so, in order to pro- 
vide against the uncomfortable effects of the direct rays 
of the sun. 

The most prominent instances of the use of the saw 
tooth roof are at the Topeka shop of the Atchison To- 
peka & Santa Fe, where such a type of roof is used 
over the two side bays containing the machine tool 
equipment; at the Sayre shop of the Lehigh Valley, 
where the entire roof is nearly flat and the inner bays 
are dependent upon the skylights for the principal 
daylighting, and at the McKees Rocks shop of the 
Pittsburg & Lake Erie, where the two machine tool 
bays are on the same side of the erecting bay and 
where both of these bays are covered by the same flat 
roof at a lower level than the roof over the erecting 
bay. 

The principal dimensions of the shop depend on the 
number and size of locomotives maintained and built 
per year, the class of work, and the amount of manu- 
facturing done for shops along the line and for other 
departments. 

As the latest design of locomotive shops has been 
confined largely to main shops, the examples of best 
practice are selected from among those erected for gen- 
eral and heavy repairs. It is the custom in some of 
these to build a few new locomotives each year, as such 
work provides an equilibrium of the forces, during pe- 
riods of light and heavy work on repairs, and aids a 
satisfactory and permanent organization. 

For locomotive shops it has long since been decided 
that the erecting and machine departments should be in 
the same building, but different opinions exist with re- 
gard to their relative locations and to the arrangement 
of pits. There are mechanical men who advocate ar- 
ranging the erecting floor in two wings at right angles 
to the machine floor as at the West Albany and Depew 
shops of the New York Central. . The arrangement of 
pits in one side bay and the location of machines in paral- 
lel side bays, as at the Angus shop of the Canadian 
Pacific and the McKees Rock shop of the Pittsburg & 
Lake Erie, is preferred by others, while, still others 
prefer an arrangement with a center bay containing 
the erecting pits and machine bay on each side, as at 
the Topeka shop of the Atchison Topeka & Santa Fe 
and at the Du Bois shop of the Buffalo, Rochester & 
Pittsburg. Attention is just now directed toward the 
plan of locating the machine bays between two rows 
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of transverse erecting pits as at the Say re shop of the 
Lehigh Valley. 

While several different plans have been mentioned, the 
prevailing shop construction indicates a preference for 
a long building with erecting and machine floors in par- 
allel bays. Though there is a marked difference in the 
details of various shops, this feature is generally used 
in up to date shops, as securing the most intimate rela- 
tion between the two departments. 

The design and construction of several locomotive 
shops conceded to be representative of good modem 
practice, and erected in such sequence that their char- 
acteristics might justly be considered as tending to es- 
tablish a precedent, embrace the boiler and tank shop 
within the same building as the erecting and machine 
shop. Such a locomotive shop is regarded with much 
favor among a large number of railway mechanical of- 
ficials, but there are many, on the other hand, who 
prefer the boiler and tank shop in a separate building. 

The most common arrangement according to the 
former practice provides for an assemblage of long nar- 
row bays, within the limits of a single building, and 
the location of the boiler and tank department as a 
continuation of the erecting and machine departments 
without a definite division between them. Such an ar- 
rangement secures an extended scope for the use of 
traveling cranes, and allows a large area to be served 
without necessitating an excessive crane span. By lo- 
cating the boiler department as an extension of the 
other two, a free use of the crane is available for trans- 
ferring boilers, tubes, plates and other material, and 
by dispensing with a curtain wall, or other limitations 
of the boiler shop area, a more flexible arrangement 
of the shop is provided. 

LOCATION OF BOILER DEPARTMENT. 

The operation of large locomotive shops shows that 
in designing shops of this kind it is difficult to deter- 
mine definitely how much space should be devoted to 
each department, and, as locomotive designs change, 
or as the motive power becomes older, or as the amount 
of manufacturing for other points on the road in- 
creases, one department is likely to become over- 
crowded. It is therefore considered expedient that 
the erecting, machine and boiler (including tank) de- 
partments should be so arranged that their limits 
may be changed readily to suit new conditions. 

This practice, however, was not followed in the con- 
struction of the Louisville shop of the Louisville & 
Nashville Railway. The erecting floor is separated 
from the boiler department by a permanent curtain 
wall which determines absolutely the limits of each 
department. The wall is of such height as to permit 
continuous crane service between the two depart- 
ments; but the management considers it more satis- 
factory to impose a limit to the floor space of each de- 
partment. 

At the Collinwood shop of the Lake Shore and Mich- 
igan Southern, while the boiler department is within 
the locomotive shop building, it occupies a side bay 



and is not arranged as a longitudinal continuation of 
the other two departments. This shop is composed of 
four long narow bays. The locomotive erecting floor 
and the boiler department occupy the outer bays, while 
the machine tool department occupies the two inter- 
mediate bays, with the heavier machine tool equip- 
ment in the bay nearer the erecting floor. Such a re- 
lation between the erecting floor and boiler department 
requires a greater amount of handling in the delivery 
of tubes, etc., between the two departments than obtains 
in a shop where both are served by the same crane 
and also requires a greater number of movements over 
the middle track connecting the departments and serv- 
ing as the delivery track for locomotives. 

PROPORTION OF DEPARTMENTS. 

Of prime importance in the locomotive shop is the 
proper proportions between the various departments. 
In general, these are based on the locomotive erecting 
stall as a unit and the output of the shop is dependent 
upon the proper proportion of the other departments 
to so supply and promote work on the erecting floor 
that locomotives are repaired economically and returned 
to service in minimum time. 

There is an evident diversity of opinion among rail- 
way officials regarding the proper proportions of loco- 
motive shops. The areas of some recent shops are 
hardly indicative of best practice, in view of the addi- 
tions to some departments which have been necessary in 
order to keep pace with the erecting department. 

Principles upon which certain shops were designed, 
and the proportions based, have since been rudely up- 
set by changes and developments in locomotive de- 
sign. Greater steam pressures and larger boilers have 
increased the demands upon the boiler department, 
though, in some cases, this has been partially compen- 
sated for by the introduction of water treating meth- 
ods which have materially increased the life of boil- 
ers; the introduction of cast steel in many details for 
which forgings were formerly used almost entirely, 
has affected the necessary size of the blacksmith shop 
by decreasing the demands upon that department ; and 
the larger, heavier locomotives of today require greater 
machine tool equipment and more developed facilities 
for maintaining repairs. 

In general, the machine tool area required to main- 
tain locomotive repairs at minimum cost and maxi- 
mum output, is considered to be at least fifty per cent 
larger than the area of the erecting floor. A shop 
equipped with from 6 to 8 machine tools per erecting pit 
might be expected to repair two locomotives per pit per 
month when operated with a good organization admin- 
istered under a capable management. The output of 
the machines is the criterion, rather than the area of 
the department or the number of machines provided. The 
figures, therefore, are but approximate. 

Generally speaking the required area of the boiler 
department is looked upon as being at least equal to 
the area of the erecting floor, and in many instances a 
boiler department 33 per cent larger is favored. The 
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proportion naturally depends upon governing condi- 
tions, such as the amount of new boiler construction, 
amount of work for other points on the road, character 
of water used, etc. 

Considering the various factors involved in properly 
proportioning the departments as well as the condi- 
tions affecting locomotive repair work, it may be just- 
ly said that the size and standing capacity of the erect- 
ing floor does not limit the output of the shop. This 
limit is usually the machine space and machine tool 
equipment and by making them large in proportion 
to the erecting floor, a greater number of locomotives 
may be repaired per year on each standing space than 
could be turned out otherwise. The amount 6f work 
which can be obtained from one locomotive standing, 
or erecting, space, is dependent upon the number of 
men employed and the work is flexible. If the machine 
space and equipment are not large enough to meet 
this demand,- it is impossible to overcome this diffi- 
culty. 

STORAGE OF LOCOMOTIVE SKELETONS. 

A feature which should not be overlooked in con- 
nection with the locomotive shop is the provision of 
ample outside storage space for temporarily standing 
the skeletons of locomotives that are in the shop for 
firebox repairs. By placing the skeletons on special 
trucks and running them outside, while boiler work is 
being done, the machine work is taken care of at the 
same time and the frames, cylinders, etc., are not tak- 
ing up valuable pit space which may be used to ad- 
vantage by other engines. 

NUMBER OF LOCOMOTIVE ERECTING PITS. 

It has been said that good modern practice is to 
provide a number of locomotive repair pits equal to 
about 8 per cent of the number of locomotives to be 
maintained. However, information along this line is 
hardly conclusive and depends on a number of varia- 
ble conditions, 

ARRANGEMENT OF ERECTING PITS. 

The arrangement of erecting pits, or stalls, for 
standing locomotives during repair work, is of much 
interest, though the selection of either the longitudinal 
or transverse system, seems rather one of personal 
preference than of actual advantage. While no conclu- 
sive evidence is available to show that a greater out- 
put is directly due to either arrangement, the selection 
of transverse pits for several shops on which construc- 
tion work has been recently begun and for several 
others in which plans are now in preparation, would 
indicate that this arrangement is meeting with greater 
favor. 

While earlier transverse shops required the service of 
a transfer table to facilitate delivery of locomotives 
to and from the several erecting pits, the introduction 
of overhead traveling cranes, capable of lifting and 
transferring the heaviest engines over others stand- 
ing on the erecting floor, has so modified this re- 
quirement that there is a marked tendency to dispense 
with the transfer table as an adjunct to the locomotive 



shop. At the same time certain experiences would in- 
dicate that the transfer table is being considered again 
with favor in some instances in which it had been once 
precluded. 

Early transverse shops, not served by transfer tables, 
required a fan tail approach to the erecting pits, con- 
necting with the system of yard tracks or with the 
roundhouse turntable, and while there are a few old 
shops with such an approach still in service, this ar- 
rangement is no longer used for new designs. 

Before the introduction of traveling cranes, longi- 
tudinal shops required an entering track for each work- 
ing track and it was necessary for a locomotive to re- 
main on the same track on which it entered the shop, 
until repairs were made and the locomotive was ready 
for delivery. 

With present facilities, a locomotive may be stripped 
on one track and later delivered to any desired work- 
ing space on the erecting floor. When it is ready 
for delivery, it is again transferred by the cranes, and 
no confusion need arise on account of a locomotive 
being blocked by others not as far advanced in the 
stages of repair. 

It is now the universal practice to serve an erecting 
shop in which the stalls are arranged longitudinally, 
by at least two. cranes traveling on the same level and 
of such capacity that a locomotive may be lifted and 
transferred by both of them operating together. A 
crane of smaller capacity traveling on the same run- 
ways, is sometimes installed to serve the boiler de- 
partment and thus relieve the larger cranes. 

At the Silvis shops of the Qiicago Rock Island and 
Pacific Railway an unusual arrangement of pits has 
been introduced. The direction of the working pits 
is neither transverse nor longitudinal but is diagonal. 

This layout is known as the ''herring bone" arrange- 
ment and provides for the erecting pits at an acute 
angle with a longitudinal pit traversing the center of 
the bay, on which engines enter the shop. From the 
entering track a locomotive is transferred to a repair 
pit by two traveling cranes. The angle of the pits 
should be such as would be made by an average length 
locomotive, hanging from the hooks of two cranes 
when the cranes are about to approach each other. 
Due to an error in laying out the pits at Silvis 
the actual angle is such that the cranes interfere and 
it is necessary to lower one end of a locomotive and 
swing the other end into place when the first crane 
has moved a sufficient distance to allow the second 
crane to approach. The inconvenience caused by this 
condition has not been serious enough to justify tear- 
ing up the pits and rebuilding them at the proper 
angle. The experience of the Silvis shop would 
indicate that while this error causes some inconve- 
nience, it does not by any means condemn the prin- 
ciple of so arranging: locomotive repair pits. The cen- 
ter track has no pit except at the ends of the shop 
beyond the end diagonal pits. 
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The erecting shop of the Pennsylvania Railroad at 
Altoona contains three longitudinal pits, each extend- 
ing the length of the shop. The entire floor is served 
by two cranes of 130,000 lbs. capacity. Each side pit 
is served by three wall cranes of 4,000 lbs. capacity. 
Locomotives enter and leave the shop on the center 
track, on which they are unwheeled and stripped upon 
entering and rewheeled after repairs have been made. 
They are transferred from the center track to the 
desired location on one- of the other tracks where 
they are dismantled and erected, by the two traveling 
cranes. 

The length of the arms of the wall cranes is' such 
as to serve both sides of a locomotive conveniently 
and at the same time there is sufficient space between 
the ends of these arms and a locomotive stand- 
ing on the center track, to allow a locomotive, being 
transferred by the heavy cranes, to pass between the 
center row of locomotives and the wall cranes without 
interference. 

Such an arrangement allows a free scope for the 
cranes in both light and heavy service. The work of 
one set of cranes is allowed to continue without limit- 
ing the operation of the other and the congestion of 
crane service sometimes experienced on account of 
the limitations provided by both sets of cranes span- 
ning the entire width of the floor is obviated. 

Transverse erecting shops served by a transfer table 
are usually served by one crane capable of lifting a 
locomotive for unwheeling and wheeling, as at the 
Bumside shop of the Illinois Central and at the Dan- 
ville shop of the Chicago and Eastern Illinois. Such 
a shop is sometimes served by a crane of light capa- 
city for handling the smaller parts and by a crane cap- 
able of lifting a locomotive for unwheeling and wheel- 
ing, but which is not capable of lateral movement and 
is dependent upon the lighter crane for transportation. 
This method is followed at the Baring Cross shop of 
the Saint Louis, Iron Mountain and Southern and at 
the Oelwein shop of the Chicago Great Western. At the 
Grand Rapids shop of the Pere Marquette locomotives 
are wheeled and unwheeled by a stationary electric hoist 
serving a single pit. The erecting floor is served by a 
traveling crane of 20,000 lbs. capacity. 

In transverse shops not provided with transfer table 
service, the erecting floor is served by a crane operat- 
ing at such height and of sufficient capacity as to lift 
a locomotive and transfer it above those standing on 
the floor, and by a crane of about 10 tons capacity, 
operating at a lower level, for handling the lijBfhter 
parts, as at the Collinwood shop of the Lake Shore 
and Michigan Southern, the McKees Rocks shop of 
the Pittsburg and Lake Erie, at the Sayre shop of the 
Lehigh Valley and others. 

In a shop of this type, having 24 or more pits on 
one floor, operated to turn out more than two locomo- 
tives per month on each pit. the erecting floor should 
be equipped with two cranes on the upper level and 
each crane should be of such capacity as to transfer 



the heaviest locomotive when the boiler contains three 
gauges of water and there is a fire on the grate. 

Advocates of both long and cross shops advance 
arguments in regard to dimensions of buildin'gs, floor 
cirea, etc., in favor of one arrangement or the other but 
either arrangement chosen should be selected on ac- 
count of its advantages from an operating standpoint 
rather than with regard to original cost of construc- 
tion. It is worthy of note that a long shop seldom 
contains the number of engines at which its standing 
capacity was originally rated when the shop was put 
into commission. 

Both designs lend themselves readily to a desirable 
general layout as is shown by the ground plan ar- 
rangements of the Angus shops of the Canadian Pa- 
cific and the Indianapolis shops of the Big Four. The 
former is a long shop and the latter is a cross shop. 
Each forms a part of a layout which presents great 
similarity in many respects and each is tributary to a 
crane served runway. 

' Much argument has been presented with regard to 
the necessity of a turntable in connection with a cross 
shop, for the purpose of heading engines into the 
shop, unless the shop is situated transversely with the 
line of yard tracks. Practically the same argument 
obtains with regard to the longitudinal shop, for, if 
the shop is not parallel with the yard system of tracks, 
engines entering the shop' must traverse a turntable or 
curve. 

With regard to the choice between cross and long 
shops it is interesting to note that in the two most 
recently constructed shops on the Pennsylvania Lines 
East, Olean, N. Y., and Trenton, N. J., the former is 
a transverse shop while the latter is longitudinal, a 
fact which would seem to indicate that the preference 
is not determined even among officers of the same 
road. 

Inasmuch as the choice in arrangement of pits 
seems to be largely a matter of personal taste, it is 
interesting to view the discussion of the report of the 
committee on shop layouts presented at the 1905 meet- 
ing of the American Railway Master Mechanics' As- 
sociation. 

The committee reproduced in part the work on this 
subject by Mr. R. H. Soule, published in the American 
Engineer, who was originally chairman of the com- 
mittee. Following a discussion of the two arrange- 
ments, Mr. Soule sums up the situation briefly in nine 
items of comparison and, in totaling these several 
items, attributes greater flexibility to the longitudinal 
shop for general use. His summary may be expressed 
as follows: 

Item 1. With regard to layout the longitudinal 
shop can be placed parallel to a general line of tracks 
and entered by direct track connections, while with 
the transverse shop, if placed parallel to a general line 
of tracks, it must be entered by a turntable. 

Item 2. From a structural standpoint, the distance 
between roof trusses over erecting floor in the Ion- 
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gitudinal shop can be determined by conditions of 
economy alone. In the transverse shop this distance 
must be the same as spread of stalls tracks whether 
economical or not. 

Item 3. The longitudinal shop is less compact and 
the transverse shop more compact. 

Item 4. Considering access from other shops, in 
the longitudinal, traffic must be across the pits. In 
the transverse shop it is not necessary to cross the 
pits. 

Item 5. Lighting, both day and night, is more dif- 
ficult in the longitudinal shop and in the transverse 
shop is easier and better. 

Item 6. In lifting engines in the longitudinal shop, 
it is necessary to lift them only high enough to clear 
driving wheels, consuming less time, while in the trans- 
verse shop engines have to be lifted high enough to 
clear adjacent engines, consuming more time. 

Item 7. In moving engines horizontally in the lon- 
gitudinal shop less distance is covered under average 
conditions. In the transverse shop more distance is 
covered under average conditions. 

Item 8. In dropping engines on their wheels in the 
longitudinal shop this work includes more use of 
cranes and less manual labor (in handling wheels), 
while in the transverse shop this work is done with 
less use of cranes and more manual labor. 

Item 9. As a summary of these various pomts, 
greater flexibility is attributed to the longitudinal 
shop and less to the transverse shop. 

In discussing these several items Mr. F. F. Gaines, 
then mechanical engineer of the Philadelphia and 
Reading Railroad, argues as follows: 

Item 1. The first item may be stricken out from 
general consideration as it applies only to localities 
where the ground space is limited and governs a 
design rather than the general utility of the shop itself. 

Item 2. From data given in report it is seen that 
the width of bays necessary with either class averages 
nearly the same, being 65^ feet for the longitudinal, 
68 feet for the transverse with cranes on one level and 
6334 feet for transverse with cranes on two levels. 

Item 3. Admits desirability of transverse arrange- 
ment. 

Item 4. Admits desirability of transverse arrange- 
ment. 

Item 5. Admits desirability of transverse arrange- 
ment. 

Item 6. Lifting engines: Unless at all times the 
middle track of the transverse shop is kept open, or 
sufficient space between the tracks is left for stand- 
ing an engine, it will be necessary to lift the engines 
over other engines, either to bring them in or take 
them out. If the middle track is kept open or space 
between the tracks is allowed it becomes a very uneco- 
nomical distribution of floor space. On the other 
hand, granting it takes more time to lift engines in a 
transverse shop, which is questionable, the amoimt of 



such time is small and affects only a very small per- 
centage of the force. 

Item 7. For the same reasons as given under Item 
6, it is questionable if it is at all favorable to a longi- 
tudinal shop. 

Item 8. If the work is handled properly there is 
absolutely no difference in either system, in either 
time or manual labor. 

Mr. Gaines adds two items not included in Mr. 
Soule's summary which cover the distribution of ma- 
terial. One refers to access to machines and move- 
ment of men to and from tool room and is very deci- 
dedly in favor of the transverse arrangement ; and the 
other covers the storage of wheels, handling and stor- 
ing locomotive parts during repairs, the transverse 
shop affording much more flexible arrangement as 
well as keeping the shop looking much neater. 
. Item 9, being a summary of various points for and 
against the two systems, would then appear as fol- 
lows: 

With Items 1, 2, 6, 7, and 8 equally favorable and 
Items 3, 4 and 5, in addition to the two items by Mr. 
Gaines, he considers the summary in favor of the 
transverse arrangement. 

SIZE OF SHOPS. 

The size of the shop is determined by the number 
of locomotives to be maintained and by the number 
which it is decided to turn out per year or per month. 
This determination is based upon the locomotive erect- 
ing or standing space as a unit, whether the arrange- 
ment of the erecting floor is on the transverse, longi- 
tudinal or diagonal plan. The past and present pro- 
portions of areas are hardly conclusive of best practice, 
yet to some extent they naturally form a guide for 
other shops under consideration, when sufficient data 
is available concerning the various governing condi- 
tions. 

WIDTH OF ERECTING BAY. 

In the longitudinal shop the distance between pits 
is an essential factor in the width (distance between crane 
columns) of the erecting bay. General usage has 
establislicd three pits or tracks as common practice. In 
the earliest shops the distance between centers of pits was 
18 feet and later 19 and 20 feet, until 22 feet is now con- 
sidered the most satisfactory distance, though there are 
instances where this has been exceeded as at the Union 
Pacific shops at Omaha and tlie Atchison, Topeka and 
Santa Fe shops at Topeka, where the distance between 
centers of pits is 23 feet, and at the Angus shops of the 
Canadian Pacific, where the distance is 24 feet 9 inches. 

In transverse shops, distance betw^een pits naturally 
has no effect upon the width of the erecting bay. The 
governing factor determining the distance between 
pits is the same in both long and cross shops and de- 
pends upon the space required for workmen and for 
handling material, the location of work benches, the 
disposition of such parts of the locomotive as are not 
distributed to different departments and machine?. 
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provision for storing cabs, and the use of portable ma- 
chine tools on the erecting floor, etc. 

The width of the bay in the cross shop is governed 
by the length of the largest locomotive likely to be 
repaired in the shop, the provision for an open pas- 
sage way or aisle forward of the locomotives stand- 
ing on the pits and of sufficient width to provide for 
handling boiler tubes in a manner that will *not ob- 
struct the passage way. The necessity for a bay wider 
than that to meet these requirements, depends upon 
the provision for the disposition of driving wheels. In 
some shops driving wheels are stored back of the 
engine to which they belong and on an extension of 
the pit and driving boxes are fitted to the axles while 
in this location. This is the practice of the Burnside 
shops of the Illinois Central Railroad, where the width 
of the bay between inner faces of crane columns is 74 
feet 6 inches. 

At the Collinwood shops of the Lake Shore and 
Michigan Southern Railway a comparatively narrow 
erecting bay is secured by a satisfactory provision 
for handling driving wheels. The tracks of the erect- 
ing pit extend into the adjacent bay and when wheels 
are removed they are rolled back of the engine into 
the heavy machine tool bay, where they are handled 
by the lighter crane, an arrangement which has the 
furter advantage of relieving the cranes over the erect- 
ing floor. Wheels are handled similarly at the McKees 
Rocks Shops of the Pittsburg and Lake Erie. 

Sometimes engine trucks are repaired on the erect- 
ing pits in front of an engine, but this practice would 
not seem to justify its being a factor in widening the 
erecting bay to accommodate this work. It would 
seem more satisfactory to handle all truck work in a 
section reserved for this purpose, where it could be 
handled by a special gang repairing all trucks for the 
entire shop. Where this is not provided for, it would 
seem more satisfactory to repair the truck on the floor 
between the pits where it will not form an obstruc- 
tion to movement up and down the shop and will not 
interfere with the erection of scaffolds and other provi- 
sions necessary in handling boiler tubes. 

With cross shops the erecting bay is sometimes 
made wider than the requirement of the erecting de- 
partment in order to provide for the location of a few 
heavy tools within the limits of the erecting bay where 
they can be served by the erecting floor crane. This 
practice is followed at the Danville shop of the Chi- 
cago and Eastern Illinois and to some extent at the 
Richfliond Hill shop of the Long Island Railroad. 

The greatest distance between crane columns in a lon- 
gitudinal erecting bay, of which information is at hand, 
is in the shop of the Central Railroad of New Jersey at 
Elizabethport, N. J., where this distance is 79 feet 4 
inches. The distance between centers of pits is 22 
feet and the distance from centers of outside pits to 
crane columns is 17 feet 8 inches. This latter dis- 
tance is greater at the Elizabethport shop than at the 



other shops, and therefore necessitates a wider erecting 
floor bay. 

The more common distance from center of outside 
pit to inner face of crane column is between eleven 
and twelve feet. Assuming 11 feet 6 inches as repre- 
senting general practice and that 22 feet between cen- 
ters of pits provides ample space for ordinary working 
conditions, it would seem fair to draw the conclusion 
that the width of erecting bay between faces of crane 
columns for longitudinal shops is 67 feet. 

By examining the available dimensions of several 
locomotive shops having cross pits it is found that 
the maximum width of bay between faces of crane 
columns is 74 feet 6 inches, at the Burnside shops of 
the Illinois Central.- This is an extreme case and is 
hardly conclusive of desirable practice. Wheels are 
stored behind engines standing on the pits, and be- 
tween ends of pits and the crane columns is a wide 
passage way or aisle which at one time contained a 
standard gauge track, since removed. At one end of 
the shop, a portion of this space has been used for the 
location of a large wheel lathe within range of the 
erecting floor crane. 

While the minimum is represented by the Chicago 
Great Western shop at Oelwein, and the Wisconsin 
Central shop at Fond du Lac, where width of bay is 
57 feet 4 inches and 57 feet 8 inches respectively, an 
approach to a very satisfactory width of bay seems to 
have been determined upon at Collinwood on the Lake 
Shore and Michigan Southern Railway where this dis- 
tance is 64 feet 2 inches. At the McKees Rocks shop 
of the Pittsburg and Lake Erie very satisfactory results 
appear to be obtained with an erecting bay 60 feet 2 
inches wide. The arrangement of erecting and ma- 
chine bays at McKees Rocks is very similar to that at 
Collinwood, where there are two machine bays, both on 
the same side of the erecting bay. 

It would seem then that a narrower locomotive 
erecting bay may be used to advantage with the trans- 
verse shop than with the longitudinal shop, though 
the difference is so small as hardly to be considered. 

MACHINE BAY. 

The practice of modern shops points to a custom 
of providing at least two machine tool bays. One bay 
is crane served and contains the majority of machines 
for heavy work, wheel lathes, tire boring mills, frame 
planers, slotters, drills, etc. The bay containing the 
heavy tools is naturally next to the erecting floor in 
order to minimize travel in delivery of material be- 
tween erecting floor and machines. 

The second bay usually contains lighter tools and is 
not often served by long distance traveling cranes. It 
is not unusual to find many machines in this bay 
served by traveling hoists or swinging jib cranes. 
The tool room and office are frequently placed in this 
bay. 

In a number of modern shops the bay containing 
lighter tools is often entirely or partially covered by a 
gallery or balcony in order to enlarge the area of machine 
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tool space without increasing the ground area of the 
buildings as a whole. Such a balcony commonly contains 
machine tools for lightest service, such as brass work, 
light turret lathes, etc., and commonly the tin and cop- 
per smith departments. 

AREA OF ERECTING FLOOR. 

In cross locomotive shops the erecting floor area per 
pit varies in present shops of which information is avail- 
able, from about 1,300 square feet to 2,288 square feet. 
This area at the St. Paul shop of the Omaha Railroad is 
1,320 square feet; at Fond du Lac, 1,420; Reading, 
1,523; Denver, 1,599; McKees Rocks, 1,598; Baring 
Cross, 1,500; ColHnwood, 1,535; Sayre, 1,647; Oak 
Grove, 2,288. These figures are selected from large as 
well as small shops, and from old and new shops and 
indicate that the area of the erecting floor per pit does 
not vary according to the size of the shop, and while 
this area varies in different shops, it cannot be said either 
to have increased or decreased with the progress of 
time. 

With longitudinal shops the area of erecting floor per 
pit varies from 1,667 square feet at Omaha, Union 
Pacific Railway to 2,000 square feet at Elizabethport, 
Central Railroad of New Jersey. There are so many 
shops in which the area of erecting floor per pit is about 
1,700 square feet as to indicate that this ratio is satisfac- 
tory in long shops. The larger area noted at Elizabeth- 
port is due to the greater distance from outside pit to 
limits of floor than obtains in most shops. 

At the Silvis shop of the Rock Island Railroad, 
which is arranged according to the herring bone plan, 
the area of erecting floor per pit is 1,910 square feet. 

The number of peculiar governing conditions which ' 
enter as factors in determining the proportion between 
machine floor and erecting floor, renders difficult any 
attempt to formulate a rule governing this relationship. 
I'he relative proportions existing between these two 
departments and the demand for machine tool space gen- 
erally felt at practically all shops, would indicate the 
necessity of a much larger area per pit for the machine 
floor than for the erecting floor. The figures represent- 
ing the area of machine floor per pit are very similar to 
those representing the erecting floor, and vary from .85 
to 1.5 of the area of the erecting floor per pit. 

AREA OF MACHINE FLOOR. 

Quotations from those shops just mentioned in con- 
nection with the erecting floor would indicate the trend 
in this connection. The machine floor area per erecting 
pit is as follows: St. Paul shops of Omaha Railroad, 
1,426; Fond du Lac, 1,419; Reading, 2,123; Denver, 
1,419; McKees Rocks, 2,340; Baring Cross, 1,365; Col- 
Hnwood, 2,208; Sayre, 2,039; and Oak Grove, 1,294. 

While none of the shops now in operation would 
warrant the conclusion, the experience of many shops for 
want of space would seem to justify a recommendation 
of machine floor area per pit equal to at least twice the 
erecting floor area per pit. The indications are that pres- 
ent erecting floor areas are sufficient to meet require- 
ments. That greater machine floor space is required is 



"evident at many shops. A certain mechanical official 
expressed the opinion that present railroad shops lead 
him to the conclusion that the general tendency is to pro- 
vide machine tool space entirely too small for the erect- 
ing floor and his recommendation would be three to one. 
Such an opinion is shared by others as well. 

By concentrating a large number of men around a 
locomotive to push erecting and boiler repair work, rapid 
progress can be made when the finished material is 
available. Unless the machine work and that of the 
sub-departments can be made to keep pace with or ahead 
of the erecting floor, it would seem uneconomical to use 
a large number of pits as storage spaces rather than 
working spaces. 

Where the practice is followed of inspecting engines 
before they leave the divisions to which they belong for 
the purpose of ordering necessary material in advance and 
thus be prepared when the engines arrive at the main 
shop, it is possible to push forward a certain portion of 
the machine work. This provides another factor which 
commends the larger machine floor area. 

There is a difference of opinion concerning the num- 
ber of machine tools which should be provided per pit in 
a locomotive repair shop. The argument in favor of 
increasing the machine floor area naturally refers to an 
enlarged tool capacity. At the same time, however, the 
general reference to machine space includes space pro- 
vided for the several sub-departments which are main- 
tained within the limits of the machine floor. 

RELATIVE AREAS OF ERECTING AND MACHINE FLOORS. 

Existing shops are not sufficiently alike in all details 
to determine a definite opinion or to allow specific con- 
clusions to be drawn. Though the more recently con- 
structed shops are much larger than the older shops and 
are designed to handle the larger power of the present, 
the relative size of the machine floor as based on the 
size of the erecting floor is not much larger than in the 
older shops and there is as much variation among the new 
ones as among the old. 

A selection of several examples shows that the ratio 
of the machine floor area to erecting floor area' varies 
from .65 to 1.66. Referring now particularly to shops 
which may be considered among the old ones built at 
a time when engines now looked upon as light represent- 
ed modern power, it is interesting to note that the area 
of the erecting shop at Oelwein is larger than the machine 
shop and that the ratio of machine floor to erecting floor 
is .65. At the West Burlington shop of the Chicago, 
Burlington & Quincy and at the Blooming^on shop of the 
Chicago & Alton these floors are of the same size. 

Among the older shops remodeled to meet the condi- 
tions of the present date practice, the ratio of machine 
floor to erecting floor is 1.48 at tho Omaha shop of tht: 
Union Pacific, and 1.8 at the Chicago shops of the Chi- 
cago and Northwestern. Considering some of the new 
shops built since 1902 there is as much variation as 
among those previously considered. This ratio is .87 at 
the Silvis shop of the Chicago, Rock Island and Pa- 
cific ; 1.00 at the Danville shop of the Chicago and East- 
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em Illinois; 1.02 at the Indianapolis shop of the Big 
Four Railway now under construction; 1.42 at the Col- 
linwood shop of the Lake Shore and Michigan South- 
ern; 1.43 at the McKees Rocks shop of the Pittsburg 
and Lake Erie, and 1.5 at the Topeka shop of the 
Atchison, Topeka and Santa Fe. 

While these figures show that it is coming to be ap- 
preciated that a larger machine floor area is necessary, 
they do not indicate this fact to the same extent as is 
evident from the additions being made to some present 
shops. In most cases this addition is being provided for 
by a balcony or second floor. However, at the Reading 
shop of the Philadelphia and Reading additional build- 
ings are being erected in connection with those already 
erected. Where the original erecting bay contained 103,- 
600 square feet and the orignal machine bay contained 
44,400 square feet, 100,000 square feet have been added 
by extensions, now making the total area of the machine 
bay 144,400 square feet and providing a ratio of machine 
floor area to erecting floor area of 1.39. 

FLOOR SPACE PER MACHINE. 

Because of the irregular sizes and shapes of the 
ground plans of the various classes of machine tools and 
the difference in the nature of the work handled, it is 
practically impossible to assign a definite amount of 
space per machine, even in proportion to the area occu- 
pied by the machine itself, that will apply to all machines. 
It has been said that for each machine the floor space re- 
quired for operator, proper handling of work, etc, is very 
nearly equal to twice the area occupied by the machine 
itself, the area occupied by a machine being considered as 
equal to the product of its extreme dimensions, and that 
the floor space required in aisle room and general pass- 
ageway will be approximately equal to 25 per cent more 
than the space occupied by the machine. 

It is impossible, however, to formulate a definite rule 
which might be considered at all practical for all ma- 
chines because of the many varying conditions which 
govern not only the location oi the machine but the space 
which must be provided around it. It would seem, there- 
fore, that the most practical method of arranging the 
machine tool layout is the old-time drawing-board method 
with pieces of paper cut to the same scale as the draw- 
ing of the shop floor plan. In following this each ma- 
chine may be provided for individually according to the 
group in which it belongs and according to the class of 
work to be handled by the particular machine. 

AISLE SPACE. 

The provision for the movement and delivery of ma- 
terial is a very important factor in arranging the ma- 
chine tool layout. Those shops which are operated most 
successfully are so arranged as to maintain an aisle ex- 
tending the full length of each bay as an avenue for 
delivery, with transverse aisles at intervals, for transpor- 
tation across the machine bay, to the erecting bay, or 
leading to a door connecting with the shop yard. Where 
sufficient space is not provided for standing material 
around each machine, such aisle space is infringed upon 



to the extent of seriously obstructing and interfering 
with distribution of material. 

GROUPING OF MACHINES. 

The machine tool layout and arrangement of sub-de- 
partments of new shops and progressive changes in the 
older ones, together with the now more general practice 
of gang work, shows a keener appreciation of economy 
in working methods and increase in output obtained by 
grouping and specializing all work of the same class. 
This applies to the systematic grouping of machines in 
order that, after an engine has been stripped, the parts 
cleaned and delivered to a gang or sub-department, the 
various parts will require the least possible amount of 
movement while undergoing repair. 

An example of such organization is manifest in con- 
nection with work on driving wheels, in which is in- 
cluded tires, journals, hub plates, driving box work, ec- 
centrics, straps, etc. By locating near together the several 
sub-departments in which all such repair work is done, 
the movement necessary in advancing from one stage to 
the next is reduced to a minimum. It is now very com- 
mon practice to pursue all ^wheel work on the machine 
floor, so that when a pair of driving wheels is returned 
to the erecting floor there is little more to be done by 
the floor gang beyond putting up the binders, shoes and 
wedges and connecting the motion work. 

Therefore, by grouping machines and all necessary 
facilities the movement of wheels is reduced. This in- 
cludes such location of large and small boring mills, 
wheel lathes, quartering machine, driving box equipment, 
tire setting equipment, etc., that there will be the smallest 
possible amount of movement of the several parts con- 
cerned after a pair of wheels has been delivered to the 
machine floor. 

In both machine tool bays good practice indicates the 
use of swinging jib cranes and traveling hoists to facili- 
tate handling material in sub-departments. For instance 
the movement of driving boxes to and from benches, 
planers, boring mill, drill, etc., and in laying out equip- 
ment provision is made to group the several machines 
in order to serve a specific sub-department, and thus 
minimize the travel of material. 

In the heavier machine tool bay good practice is to 
serve individual machines and groups of machines by 
swinging jib cranes or hoists in order to relieve the 
traveling cranes. Planers are sometimes placed in bays 
not served by cranes, yet they are so situated that their 
tables may be run out under the crane of the next bay, 
so that they are practically crane served. This is notice- 
able at the Terminal Railroad Association of St. Louis 
shop at East St. Louis; McKees Rocks shop of the 
Pittsburg and Lake Erie; at the Danville shop of the 
Qiicago and Eastern Illinois, and others. 

In the Sayre shop, practically all machine tool equip- 
ment is under crane service. This is an excellent feature. 
However, the departments for rod work, motion work, 
air brake lubricators, gauges, etc., are under the gallery, 
and while this location is not dark in the Sayre shop, 
such a location as a general proposition does not seem 
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preferable in view of the nature of the work required 
at the benches. 

At the Angus shops of the Canadian Pacific, there are 
two machine bays, both on the same side of the erecting 
floor. The wider bay, next to the erecting bay, is crane 
served throughout and contains the larger machine 
tools. The benches for motion work, rod work, air 
brake repairs, etc., are located in this bay. The benches 
are placed in the same vicinity, so that these several de- 
partments are practically grouped, and this arrangement 
commends itself as superior to placing benches for such 
work along walls, in comers, or in out of the way 
places. 

Above the outer bay is a gallery in which the tin and 
coppersmith departments are located. The bay beneath 
the gallery is not served by a traveling crane, except 
in a small section, where engine truck repairs are made. 
Machine tools for lighter work are located in this bay. 

The arrangement of machine tools in the Angus loco- 
motive shop is representative of systematic grouping in 
order to reduce the cost of repairs and to increase the 
output of the shop. The machines are located in large 
groups, each arranged for a certain class of work. The 
machines for wheel work are located at the end of the 
shop nearer the midway. There is a wheel storage track 
beside the central supply track. Adjacent to this track 
on the erecting side are five wheel lathes and the quar- 
tering machines. The machine shop traveling crane 
covers this space and is used for placing the wheels in 
and out of machines. The wheel press is located at the 
end of the building in line with the lathes. This press 
is served by a jib crane attached to a steel column, and 
has a small electric chain hoist. The open space in front 
of the press is used for the setting. All the machines 
for driving and truck wheels, such as boring mills, axle 
lathes, milling machines, etc., are located on the other 
side of the central supply track. 

The next group of machines is for cylinders, trucks 
and driving box fittings. There is a clear floor space 
for some distance, with lateral tracks and numerous jib 
cranes, supporting air hoists used for repairing engine 
trucks. The large cylinder planer and cylinder boring 
machine are placed in line with the wheel lathes and are 
served by the shop crane. Across the track are located 
machines for driving box fittings. The cleaning vats 
are placed in an addition just outside of the machine 
shop wall. 

The next machines are the large frame planer, triple 
head frame slotter and multiple spindle frame drill. 
Across the track from these are machines for cross- 
head and piston work, as well as machines for lighter 
framework. The next group of machines consists of 
planers, slotters, milling machines, etc., for rod work. 
There are also a number of benches for fitting in this 
group. There are a large number of jib cranes in this 
section. The next group of machines is used for valve 
motion and general machine shop work. Following 
these are the machines and floor space for brake and 



spring work, scale repairs, air brake work and steam- 
pipe fitting. 

The rest of the main floor of the machine side is taken 
up with machines for boiler work. The first part has 
the flue department, with the regulation machines and 
furnaces, and a chain wet flue rattler. The latter machine 
is of interest on account of the small amount of time 
required in changing flues. This work has been accom- 
plished in six minutes. The other boiler shop machines 
are arranged on either side of the central track to the 
end of the building and include a number of hydraulic 
punches and shears,' as well as those driven by motors. 
This section has a large number of jib cranes with chain 
hoists, driven by air motors. The hydraulic pump and 
accumulator are located in the corner on this side of the 
building. The hydraulic riveters, of which there are 
two, one with 17 ft. gap and one of 6, are located at 
this end on the erecting side, where fitting up boilers 
and tank work is done. 

In the gallery are located the small machines of all 
kinds for light work, including a tin shop, bolt depart- 
ment, brass work, tool work, etc. 

STORAGE OF DISMANTLED PARTS. 

Provision for the storage of dismantled locomotive 
parts which are not delivered to special repair depart- 
ments or to some of the various machines is a very 
important consideration. The practice of providing pits 
beneath the floor, with movable covers, for the storage 
of such parts has generally been looked upon with dis- 
approval, and this method is now seldom installed. 

Several shops have used a specially designed rack on 
which the parts are stored while an engine is in the shop, 
and this arrangement has proved very satisfactory. In 
some instances a plan adopted provides for storing the 
cabs on this rack, supported by specially designed arms. 
This arrangement has not proved successful, and it would 
seem more expedient to store the cabs outside of the 
shop and preferably in a space served by an outdoor 
crane in order that they may be handled at minimum 
expense. 

At the Louisville shop of the Louisville & Nashville 
Railway provision for dismantled parts is made in a very 
satisfactory manner by a platform supported by the col- 
umns between the erecting and machine bays. This 
platform extends from one column to the next through- 
out the length of the erecting floor and is carried at such 
height that it does not interfere with transportation or 
passage between the two bays. By storing these parts 
above the floor they are kept out of the way, and not 
only located where they are not susceptible to damage, 
but are also placed where they will oflfer no obstruction 
on the floor. 

In addition to this platform, lockers are placed by each 
post and all small material, boiler fittings, cab appliances, 
etc., are placed in these lockers until such time as they 
are replaced on the locomotive from which they were 
removed. As soon as an engine is dismantled, all parts 
requiring repairs are distributed to the various depart- 
ments. After repairs have been made these parts are 
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returned to the erecting floor and stored on the platform 
or in the lockers and are not allowed to obstruct any part 
of the shop. The platform is so situated as to be served 
by the erecting floor crane. Those parts not requiring 
repairs, such as brake rods, beams and levers, hangers, 
column brackets, pipes, hand rails, casings, jackets, etc., 
are stored on the platform as soon as the locomotive i = 
dismantled. 

SANITARY REQUIREMENTS. 

In considering the sanitary requirements of a shop a 
number of peculiar features enter into the determination 
as to the most desirable facilities to be provided for the 
convenience and comfort of the men. While the state- 
ment in this connection might seem extraordinary, the 
amount of facilities required depends, like a number of 
other features in shop design, upon the organization. 

The facilities provided in modern shops vary as to 
the number of each item provided per 100 men. From 
information gathered at several shops it is found that the 
number of wash basins per 100 men varies from 7 to 
33; closets, 8 to 32, and urinals, 3 to 20. While these 
figures vary to such an extent as to be hardly sufficient 
to warrant conclusions, the following would seem to be 
a reasonable provision per 100 men : 33 wash basins, 15 
closets and 10 urinals. Many of the men do not stop to 
wash up carefully before leaving the shop, and it is fair 
to assume that at least three men can use the same basin. 
It is preferable to provide ample closet and urinal accom- 
modations rather than not enough. It has been said that 
the introdnction of piece work at a certain shop reduced 
the necessary closet facilities about 50 per cent. 

The experience of a number of shops in which the best 
kind of plumbing was installed would suggest the query 
as to whether such facilities are thoroughly appreciated. 
It is believed that the men are better satisfied with good 
and healthful ventilation than with elaborate fixtures. 

Such thorough ventilation may be provided with mod- 
ern equipment that many shop managers approve of lo- 
cating all toilet facilities within the building. This not 
only removes the necessity of men going out of the build- 
ing during working hours and provides against their 
going out of doors ill clad during cold and stormy 
weather, but further removes an opportunity for them 
to go beyond the observation of the foreman. 

Some officials approve of placing a number of urinals 
at various places of convenience about the shop where 
they may be screened from view. This arrangement has 
the advantage of providing accessible conveniences with- 
out the necessity of a long walk where the shop is large. 

In the locomotive shop building at Silvis there are 
four lavatories so disposed as to serve four territories 
of about equal areas in the shop. The lavatories are 
located on balconies. At the Angus shop the lavatory 
is in a wing of the building, or lean to. At the CoUin- 
wood shop it is on the ground level, in a position near 
the center of the shop. At McKees Rocks it is on a 
balcony. 

The most comfortable arrangement of lockers is the 
provision of one locker for each man, though not infre- 



quently two men occupy the same locker. Best practice 
indicates the more general use of metal lockers so con- 
structed as to permit a free circulation of air and to pro- 
vide for easy inspection to guard against the accumu- 
lation of inflammable material. 

At Silvis the lockers are grouped beneath the bal- 
conies in which the lavatories are located. These are 
placed within an enclosure and access thereto may be had 
during certain hours only. At other times it is necessary 
to secure admission from the foreman. At Collinwood 
the locker room is on a balcony above the lavatory. At 
Sayre the locker room and toilet facilities are on the 
balcony, and it is found that the men are not favorably 
inclined to such a location for the lockers. 

In a few shops the toilet facilities include shower 
baths. 

The new 'shops of the Brown Hoisting Machinery 
Company have been equipped with shop toilets of new 
design which seem practicable and serviceable. The de- 
sign comprises a series of stalls, or compartments, sep- 
arated by concrete steel partitions of the Ferroinclave 
construction, attached to light angle supports covered by 
one concrete steel hood. This hood is also of Ferro- 
inclave construction and runs to an apex at about an 
equidistance from either end partition, and which apex 
is a ventilating pipe. With the exception of the two 
ends,- the partitions do not extend up to the hood, thus 
giving sufficient air circulation. The hood extends out 
over the doors. 

The doors are hung from light angles, which extend 
across the partitions. These doors consist of steel plates 
rolled in the form of semi-cylindrical shells, and are 
hung from the top instead of from the side, being so 
adjusted that in rotating on rollers they describe the 
path of a cylindrical shell about its vertical axis. 

Among the advantages claimed for the design are : A 
saving of space (practically three feet being saved by 
this door) over the ordinary side hinged style, in a sani- 
tary way, the excellent hood or ventilating system, tak- 
ing away all odors, and the concrete walls allowing easy 
cleaning with a hose. The interior is at all times closed 
to the outside view, thereby making it practicable to 
erect the same at points in a building that would be too 
exposed for the types of closets in ordinary use. It can 
readily be seen by the door whether a closet is or is not 
occupied. A closet cannot be occupied without the door 
being out. This fact, together with the lack of light and 
the partitions, is the means of a great saving in time, in 
that it eliminates the usual causes for the men loafing. 

SYSTEMS OF ELECTRICAL DISTRIBUTION. 

The systems of motor driving now on the market pro- 
viding speed variations electrically have been worked out 
with a great deal of ingenuity, and all of them have some 
points in their favor for certain classes of service. 

The problem before the railroad repair shop, however, 
is peculiar, and has certain features which are not com- 
mon to any other line of manufacture. The success or 
failure of any system in a railroad repair shop will de- 
pend largely upon the simplicity and reliability of the 
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system for obtaining a given result. Railroad • repair 
work, in general, is not susceptible to such great refine- 
ment as are certain lines of manufacture which dupli- 
cate standard parts indefinitely, and for this reason a 
system of distribution adapted to the needs of the repair 
shop must be flexible. 

It is also important that, as far as possible, the system 
be capable of sub-division, in so far as the generating 
units are concerned, due to the fact that considerable 
overtime work is necessary, and at such times it is desir- 
able to shut down parts of the generating equipment, 
operating only such machines as necessary. 

There was a time, a number of years ago, when the 
railroad shop was extremely conservative in the matter 
of taking up new ideas, and was probably working to 
less advantage than any manufacturing establishment, for 
the reason that railroad repair work is practically devoid 
of competition. Some of the railroads have been extreme- 
ly progressive in adopting new methods of production as 
applied to repair work, and they have virtually set a pace 
which must eventually be followed by the others. This 
will be more true as reliable reports of the better results 
obtained by the use of modern machinery and methods 
become public. 

Second only in importance to the rapid production of 
work is the economy and reliability of the installation. 
Economy in operation means a reduction in the capacity 
of the engines and boilers operated in the power plant, 
and should also logically include the cost of maintenance 
and repairs to the apparatus installed. 

Third in importance is the question of cost. Before 
any particular system is installed, complete costs should 
be obtained, including not only the cost of the machinery 
proper, but also the cost of wiring and special fixtures 
which in many cases constitutes a very appreciable per- 
centage of the total cos^ of the installation. 

Next in importance is the matter of simplicity. The 
average mechanic to-day is not a skilled electrician, and 
the installation of apparatus which is so simple that it 
may be maintained by the operator will save much time 
on the part of the regular repair man, who is usually busy 
with more important duties than the maintenance of in- 
dividual motors throughout the plant. 

In many cases individual drive will be found desira^ble, 
particularly for the larger machines, such as wheel lathes, 
frame planers and blotters, boring mills, axle and crank 
pin lathes, and in general machines doing comparatively 
heavy work. For the lighter machines, the group drive 
seems to be preferable, chiefly on account of its smaller 
cost. It is not the intention to discuss the relative merits 
of the individual and group drive to any considerable 
length. It is deemed desirable, however, to call atten- 
tion to the fact that the individually driven tool is 
capable of being used independently of the rest of the 
equipment, and that, when so operated, it calls upon the 
power plant for only the power necessary to supply the 
driving motor. In making an installation it is usually 
possible to arrange for such a combination of group and 
individual drive that, when it becomes necessary to work 



part of the shop equipment overtime, there will be oper- 
ated, as a rule, only the tools required for the work in 
hand. 

Broadly speaking, the various systems of electric driv- 
ing which admit of speed variation applicable to machine 
shop work are as follows: 

(1) Multi- voltage systems; 

(2) Double commutator systems; 

(3) Systems in which the speed regulation is obtained 
by means of field control on one or two voltages ; that is, 
a 2-wire single-voltage system or a balanced-voltage 3- 
wire system. 

MULTI-VOLTAGE SYSTEM. 

Considering first the multi-voltage system, it may be 
stated that this method, in general, consists of a number 
of wires between which various voltages may be obtained, 
the diflferences in voltages being produced by means of a 
series of boosters, or motor-generator sets, in combination 
with the main generator. This system originally involved 
the use of the following voltages : 40, 80, 120, 160, 200 
and 240, and required for its distribution four wires. For 
the reason that the horsepower output in a given motor 
is practically proportional to the horsepower input, it is 
evident that the lower voltages, in order to transmit a 
definite horsepower, the current must be quite large as 
compared with that required at the higher voltages. This 
being the case, considerably larger conductors will be 
required for a given horsepower transmitted at the lower 
voltage than would be the case were the voltage main- 
tained at a higher value. For this reason, as stated else- 
where, it is essential that the cost of the wiring be care- 
fully considered before the multi-voltage system is 
adopted. 

One of the principal characteristics of the multi-volt- 
age system is due to the fact that the horsepower which 
may be developed by a motor increases directly 'with the 
voltage impressed on the armature terminals, the field 
strength remaining constant. This can be stated in an- 
other way, which may tend to bring out some interest- 
ing information relative to motors operating on the 
multi-voltage systems, under the present scheme of nor- 
mal ratings adopted by the manufacturers of multi-volt- 
age apparatus, the horsepower delivered by the motor 
decreases directly with the decrease in voltage from 
about 120 volts to whatever voltage may be called the 
starting voltage of the system. Since, in machine tool 
work, approximately constant output is demanded of the 
motor, it can be readily seen that, as the capacity of the 
motor decreases, the amount of the metal which can be 
removed decreases, and with it the value of the extreme 
range of speed variation; for speed variation in itself 
is of no value; it must be accompanied by the ability to 
operate the driven tool at its maximum capacity at all 
points within the limits of speed range claimed for the 
multi-voltage advocates, making approximately 1 to 3 
and 1 to 8 in speed variation which are made by the 
system. This condition will qualify the claims of 1 to 10 
the effective working range, unless the motor is ab- 
nomially large, and but a- fraction of its possible output 
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is utilized at the higher speeds. It is essential that the 
purchaser of a variable speed motor obtain a continuous 
horsepower output over the entire speed range claimed 
for the motor, in order that he may be fully informed 
as to its suitability for the work in hand. 

One of the advocates of the multi-voltage system has 
made the statement that 1 to 3 variation in speed is suf- 
ficient for machines requiring a constant horsepower out- 
put, such as lathes, boring mills, milling machinery, etc. 
It should be noted that this is the maximum speed range 
possible with the multi-voltage system, using as a mini- 
mum voltage about 120 volts, which is the lowest com- 
mercial voltage at which power may be generated, dis- 
tributed and utilized without making the size of feeders 
abnormally large. For machines involving a reciprocat- 
ing motion, such as planers, slotters, etc., the same manu- 
facturer has made the statement that the horsepower 
increases directly with the speed. This statement is 
incorrect, for the reason that if the machine tool be 
worked anywhere near its capacity, the horsepower at 
the tool actually increases with a decrease in speed, 
within the working limit. Adding to this the increase 
due to the greater friction of the machine itself, it will be 
found that on machines involving reciprocating motion 
the horsepower required at the varying speeds will not 
fluctuate greatly. For this reason it is evident that the 
multi-voltage system as applied to machine tools should 
only be used throughout such a range of speeds as will 
permit of constant horsepower being obtained at every 
speed. In fact, this point is now realized by the manu- 
facturers of multi-voltage apparatus to such an extent 
that one of them has made the statement that the lower 
.voltages are to be used "for starting and light cuts only.'* 
It is a remarkable fact that the advocates of the multi- 
voltage systems are gradually abandoning the lower 
voltages and tending toward a single, or at most, two 
voltages in combination with field control, with a cor- 
responding decrease in the total variable speed range, 
and a corresponding increase in the range of speed per- 
mitting constant horsepower to be taken from the motor. 
Thus one manufacturer has abandoned 40 and 80 volts, 
while the second has abandoned 60 and 80 volts and is 
now using 90 volts as a minimum. In both of these sys- 
tems the intermediate speeds are obtained by means of 
field control — ^thus tacitly approving of this method of 
obtaining speed variation. 

The controller used in connection with the multi-volt- 
age system must handle a number of voltages, in addi- 
tion to the field current, and is of necessity more com- 
plicated than would be the case were the machine 
operated on a single or two voltages. 

DOUBLE COMMUTATOR MOTORS. 

The use of double commutator motors has been lim- 
ited, more or less, to the operation of printing presses, 
in which service the horsepower varies approximately as 
the speed; in other words, the minimum speed requires 
the minimum horsepower. 

The construction of the double commutator motor in- 
volves the use of one commutator on each end of the 



armature. The armature windings connected to these 
commutators . may comprise either the same number of 
turns or a different number of turns, the principle of 
operation remaining the same. As the speed of a motor 
on constant voltage depends upon the number of turns 
in series in the armature, it is evident that by connecting 
both of these commutators in series, the number of arma- 
ture turns may be increased, thereby producing a slow- 
speed. As it is desired to increase the speed of the motor, 
one of the sets of windings in series is cut out, and, on 
one system, the speed is further increased by connecting 
the two commutators, so that the two sets of armature 
windings having a different number of turns oppose ont 
another. The charactersistics of the double commutator 
motor may be fairly represented by the performance of 
an ordinary motor on the multi-voltage system, in which 
the horsepower increases approximately with the increase 
in speed, but as a rule the controller used in connection 
with the double commutator machine is extremely cum- 
bersome on account of the numerous functions which it 
has to perform, that is, connecting the commutators in 
series, connecting them to the circuit individually, and 
finally connecting them in parallel, and, in addition to 
this, the field current must also be varied for the purpose 
of obtaining the intermediate steps in speed. 

One of the principal objections to the double commu- 
tator motor for machine tool driving is that, where the 
double commutator motor is used, the overhang from 
the center of the motor frame to the point of attachment 
of the pinion, if tlie machine be gear driven, is consid- 
erably greater than would be involved were the com- 
mutator, and consequently the extension of the bracket 
on the pinion end, absent. The importance of a ripd 
frame, with the point of application of the pinion for gear 
driving as close to the point of support at the base of 
the motor as possible (this distance being measured per- 
pendicularly to the shaft), cannot be overestimated. 
Gears have imposed upon the shafts, bearings and end 
brackets of motors much more severe conditions than 
they ever encountered when belt drive was used, and this 
is a feature which is well worthy of careful consideration 
in installing motors for individual drive. 

A second objection to the double commutator motor is 
the duplication of perishable parts, such as the commu- 
tator and brushes. While the renewal of brushes in a 
properly designed and well constructed direct current 
motor should not of necessity be very frequent, at the 
same time the double commutator motor doubles the op- 
portunity for wear. The rear brushes, that is, the brushes 
on the pinion end, will very frequently be found more or 
less inaccessible, for the reason that the pinion end of 
the motor is frequently crowded closely into the machine 
tool, and it is the opinion of one of the largest machine 
tool builders in the country that this constitutes one of 
the principal objections to the use of a motor of this 
character. 

This system has without question some advantages 
over the straight multi-voltage system, but the fact that 
double commutator machines have been built for a num- 
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ber of years, and that these machines have not come into 
general use, indicates possibly better than any other 
argument the feeling of machine tool builders and 
manufacturers as regards this system. 

THE ALTERNATING CURRENT SYSTEM. 

Because of the ease with which alternating current 
may be transformed either in voltage or phase it presents 
many advantages over any other system of distribution. 
Long distance transmission may be effectively accom- 
plished by means of the alternating current. 

The alternating current motor is peculiarly adapted to 
severe service, and for driving line shafting, or individ- 
ual machines, the speed of which may be changed by 
mechanical devices, gives all the advantages obtained 
by the use of electrical distribution in general, together 
with a motor which is the acme of simplicity so far as 
mechanical construction is concerned. The absence of 
commutator and brushes contribute to produce a motor 
on which the maintenance is extremely small, and many 
large installations are now operating by means of alter- 
nating current motors exclusively. 

The alternating current motors may be used in connec- 
tion with direct current motors, both alternating current 
and direct current being obtained fom a single generator, 
or from rotary converters, and it would not be surpris- 
ing if the mixed systems became quite common for in- 
dustrial and railroad plants. In the railroad shop in- 
stallations now in service the main generators are of the 
polyphase alternating current type, direct current being 
obtained by means of rotary converters of the 3-wire 
even voltage type. These rotaries possess all of the 
advantages of the 3-wire generators, giving a 3-wire even 
voltage circuit from a single machine, using highly 
efficient stationary balancing coils in place of the waste- 
ful motor-generator balancing units. 

SYSTEMS IN WHICH SPEED VARIATION IS OBTAINED BY 

FIELD CONTROL. 

Referring now to the third general division, that is, 
systems in which the speed variations is obtained by field 
control: There are on the market to-day a number of 
manufacturers advocating this means of speed variation. 
The system involves the insertion of resistance in the 
shunt field of the motor, and while the general scheme 
used by different manufacturers is the same, the details 
have been worked out differently by the various com- 
panies building machines of this class. One manufac- 
turer uses a so-called reaction winding, the purpose of 
which is to neutralize the armature reaction. This 
method has in its favor the possibility of considerable 
range in speed on a single voltage, while on the other 
hand, it involves considerable complication in construc- 
tion, as compared with the ordinary motor. 

A further objection to this construction is that this 
reaction winding interposes in the armature circuit con- 
siderable resistance, and the introduction of resistance 
in the armature circuit has always been accompanied 
by undesirable results, so far as machine totol driving 
is concerned. The greater the resistance in the armature 
circuit, the greater will be the drop in speed between 



no load and full load, and it is evident that on many 
classes of work, such, for example, work involving 
intermittent cuts, a tool would very quickly be ruined. 

It is possible on a machine of this type, by giving the 
brushes back lead, to produce a certain demagnetizing 
armature reaction which will counteract the resistance 
drop in the reaction winding at normal speeds. This, 
however, is a dangerous procedure, for the reason that 
when the higher speeds are reached the field is extremely 
weak and there is a possibility of the field being re- 
versed, in which case the motor will draw an abnormally 
heavy current, and in all probability be burned out, pro- 
vided the fuses or other protective devices do not open 
the circuit profnptly. 

It is claimed by the manufacturers of this motor that 
a range of speed as high as 1 to 6 on single voltage is 
entirely possible, the horsepower remaining constant 
throughout the whole speed range. While it is not 
the intention to go into the matter of the practical 
speed range on an electric motor for machine tool 
driving, it is sufficient to say, however, that the size 
and weight of a variable speed motor of given out- 
put, operating on any system, whether it be multi-voltage 
or field control, will increase as the minimum speed of 
the motor decreases. When a range of speed of 1 to 6 
is obtained the minimum speed must be kept fairly low 
for mechanical reasons, and there is some question as to 
whether speed range of 1 to 6 on a single voltage repre- 
sents the best practice. 

A properly designed shunt or compound wound motor 
may for machine tool service be operated throughout a 
speed range of 1 to 2 on a single voltage by field control 
without the use of reaction windings, or in fact any de- 
vice especially intended to minimize the sparking at the 
commutator. This system presents the simplest variable 
speed mechanism yet developed for moderate speed 
ranges. The motor is a standard motor; the number of 
wires is reduced to a minimum and the speed range is 
sufficient to eliminate a considerable amount of interme- 
diate gearing, the coarser increments being obtained by 
gears, frequently in combination with clutches, or belts 
and cone pulleys. With this range of speed, at a given 
output, a motor of normal size may be employed with a 
corresponding decrease in the cost as compared with the 
wider speed ranges, and the generating outfit presents 
the simplest possible solution for a power and lighting 
distribution plant. 

Some of the machine tool builders of to-day have 
adopted a speed range of 1 to 2 as the standard, claiming 
thereby that they can produce motor driven machines 
cheaper, using a 1 to 2 motor with the decreased amount 
of gearing, than would be possible were a constant speed 
motor used, and that the machine tool may be produced 
cheaper than would be the case were a greater range 
obtained electrically with a decreased amount of gearing. 

This system has been consistently advocated by one 
of the large manufacturing companies, and there are 
to-day many installations in which motors having a speed 
range of 1 to 2 on a single voltage are operating with 
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entire satisfaction. The horsepower output is constant 
throughout the whole speed range and the commutation 
is all that could be desired. The controller has but one 
armature voltage to handle, while the field current is com- 
paratively small and may be handled without difficulty. 

A natural extension of this system leads to the 3-wire, 
2-voltage system, using equal voltages on either side of 
the neutral wire and eliminating the rotating balancing 
set. The rotating balancing set, while a comparatively 
small machine, cannot be particularly efficient, and ope- 
rating as it does all day, its losses in the course of a 
year represent an appreciable amount. Its elimination, 
aside from the compilation which it introduces into a 
system is, therefore, desirable on the ground of econ- 
omy. On the 3-wire system, 120 and 240 volts are 
available at the motors, and, because of the fact that 
the speed of the motor varies approximately as the 
voltage applied to its terminals, it is evident that 
on the 120 volts a speed range of 1 to 2 by field 
control may be obtained; that after the motor has 
reached the highest speed on 120 volts, its armature may 
be thrown on 240 volts, and a further speed range of 
1 to 2 may be obtained, giving a total range of 1 to 4 
The system of distribution used in the Edison Three- 
Wire system, which involves a minimum amount of cop- 
per for the transmission of a given horsepower, and the 
controller handles but two voltages in addition to the 
field current. By decreasing the minimum speed, with 
the consequent increase in the size of the motor, a greater 
speed range than 1 to 4 may be obtained ; it is question- 
able, however, whether a greater speed range is economi- 
cal for any class of machine tool work. Under the ratings 
given by the Westinghouse Electric & Manufacturing 
Company the horsepower which may be obtained from a 
motor operated on the 3-wire 2-voltage system is con- 
stant throughout the whole speed range. The application 
of motors operated on the 3-wire system to the driving 
of all classes of machine tools requiring variable speed 
gives increments in speed between the successive steps of 
the controller of about 12 per cent, which is considered 
fine enough for even the most modem practice involving 
the use of high speed steels and machine tools adapted 
to their use. 

For group driving, so-called, constant speed motors 
may be operated from the 240 volt circuit obtainable 
when a 3-wire generator is used, but it should be noted 
in this connection that these motors are capable of a 
certain amount of speed variation by means of rheostats 
placed in their fields; for example, on certain sizes as 
much as 50 per cent variation in speed may be obtained ; 
that is, the line shaft may be speeded up 50 per cent 
merely by the insertion of a rheostat in the field of the 
driving motor. With the rapid change in manufacturing 
conditions, such as (he introduction of high speed steels, 
it is frequently a matter of prime importance that the 
speed of the line shaft may be increased by small incre- 
ments from time to time, thereby speeding up the driven 
machinery. This method has been used to advantage, 
and the production has been known to increase in spite 



of the opposition of the various machine tool operators. 
This system adapts itself well to illuminating purposes, 
the lights, standard 110-120 volt lamps, being operated 
between the neutral and either outside wire of the 3-wire 
circuit. By the use of the 3-wire circuit it is possible to 
so balance the motors on either side of the neutral when 
running on the lower voltage, that the quantity of current 
flowing through the neutral wire will be a minimum; 
if the motors were so distributed as to draw exactly the 
same amount of current from either side of the 3-wire 
system, the neutral wire would carry no current what- 
ever. This condition is, of course, ideal, but can be 
approximated very much more closely with the 3-wire 
balanced system than is possible with any of the so-called 
multi-voltage systems. 

ELECTRICAL DISTRIBUTION AT ANGUS. 

There are three alternating-current and one direct- 
current circuits from the power house entering the ma- 
chine shop. Each circuit comes to a large distributing 
board, from which circuits are distributed in the shop. 
Each of these circuits serve approximately 100 h. p. of 
motor capacity. The leads are taken from the distribut- 
ing board, which is located in the gallery, above and 
outside the machine gallery, by three heavy insulated 
wires, carried on porcelain insulators along the roof 
trusses. The motor connections are made directly to 
these leads at the most convenient point. On each lead, 
just before the motor connection is taken off, is located 
an oil circuit breaker in a convenient position. There 
are no fuses, switches or other instruments in this cir- 
cuit up to this breaker. The leads to the motors are car- 
ried through piping down the posts or walk to the start- 
ing box of the motor. This starting box is arranged in 
the form of a street railway controller, and each notch 
cuts out resistance as the motor gains in speed. There 
is a no-voltage release at each oil circuit breaker. 

The direct current .machines, of which there are com- 
paratively few, are taken from a circuit running the full 
length of the building, at the nearest available point. 
They have variable speed controllers and circuit break- 
ers located on each machine. All crane motors are con- 
nected to this circuit. 

The lighting circuits are taken from the three-phase 
line through transformers to the lighting points. The 
transformers are arranged in pairs, one being connected 
to wires 1 and 2, and the other to wires 2 and 3. These 
transformers change the voltage from 550 volts to 110 
volts. The light distributing boards, or panels, contain 
two copper buss bars, from which the several lighting 
circuits are carried through fuses and switches. Each 
of these small circuits carries not more than one enclosed 
arc or 12 incandescent lights. There are 15 transform- 
ers in the locomotive shop and 29 lighting panels. The 
lighting in the erecting shop is mostly by arcs hung from 
the roof tnisses and with incandescents along the side 
walls, while that in the machine shop is practically by 
incandescent lights. There are plug receptacles located 
at short distances in all pits and along: the posts, a:> 
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well as at benches and any other place where they may 
possibly be needed. 

NUMBER OF MACHINE TOOLS. 

The peculiar local governing conditions affecting the 
operation of each shop, together with the fact that most 
shops do a certain amount of manufacturing work not 
only for the immediate plant, but also for various plants 
along the line, render it almost impossible to present 
a list of tools which will provide for any given or indi- 
vidual shop chosen at random. Consideration must be 
given to the kind and class of repairs necessary owing 
to the peculiar conditions of the road, or the section of 
the road, on which the locomotives to be maintained are 
operated. Other conditions necessarily provided for are 
special defects in design, such as weak frames, cylinders 
and other special parts. 

Another consideration is the amount of manufactured 
material carried in stock. It is believed that some roads 
are inclined to force the amount of material in stock, 
especially manufactured material, to too low a point. 

An important factor in determining the number of 
machine tools in the locomotive shop is the question of 
standard and special machinery. Where parts of loco- 
motives are well standardized, more special machinery 
may be utilized, which will increase the output of the 

shop. 

An opinion prevails that present locomotive shops 
would be capable of a greater output and hold locomo- 
tives out of service for a shorter period of time during 
repairs, if the number of machine tools per locomotive 
pit was increased. For this reason from 8 to 10 ma- 
chines per pit have been advocated. However, the ratio 
of from 6 to 8 machine tools per pit is more nearly rep- 
resentative of the equipment in existing shops most lib- 
erally provided and many shops are operated with 5 or 6 
machines per pit. 

It should be explained that the following tables are 
acknowledged to indicate ratios of machine tools per 
pit more liberal than actually to be found in most ex- 
isting shops. The various conditions effecting locomo- 
tive repairs in different localities necessarily influence 
the proportions of tlie several types of tools. It is, there- 
fore, impossible to produce a table from which a list of 
tools could be selected without modification to suit local 
conditions. In placing a new shop in operation it is 
customary to install but a portion of the machine tool 
equipment planned for and to add to the equipment as 
the shop becomes organized. In most instances the final 
requirements have surpassed the original plans. 

Percentage of total number of machine tools for each 
of the various types: 

Turning tools 50 

Cutting tools 25 

Drilling tools 11 

Grinding tools 7 

Miscellaneous tools ^ 

Total 100 
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Number of machine tools of each class per pit: 

Lathes 3 11-12 3.925 

Boring Mills Ji 875 

Planers 1 1.00 

Shapers 5^ 

Blotters 11-24 

Millers }i 

Drills 1 1-12 1.083 

Grinders 2-3 fi6G 

Miscellaneous 17-24 708 



.458 
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Total 9.590 

The conditions surrounding boiler work are such that 
it is even more impracticable to select a list of machine 
tools which will meet the requirements of any given 
boiler shop, than prevails in connection with the gen- 
eral machine tool equipment. There are many of the 
larger machines which are required singly by a locomo- 
tive shop maintaining general boiler repairs and the 
numbers of such machines per so many pits vary ac- 
cording to wide limits only. 

For this reason the following list of the principal 
machine tools for the boiler shop has been selected, 
based on the requirements of a shop containing 24 or 30 
erecting pits, and it is understood that the smaller or 
special tools should be added according to requirements 
of local conditions: 

List of principal machine tools for boiler shop serving 
24 or 30 locomotive erecting pits : 

Rotary splitting shear. 

No. 10 milling machine. 

36-inch vertical drill. 

Staybolt drill. 

Staybolt cutter. 

72-inch radial drill. 

Hydraulic accumulator. 

Hydraulic riveter. 

Flange fire. 

120-inch flange clamp. 

Single punch, ^4'i^ch plate and 3G-inch uiroat. 

Multiple punch. 

120-inch flange clamp. 

Sectional hydraulic flange press. 

Annealing furnace. 

Flange punch. 

Plate bending roller. (Large, 16 ft. long.) 

Plate bending roller. (Small.) 

72-inch punch — 72-inch shears. 

Plate planer. 

Multiple drill. 

Cold saw. 

Angle shears. 

Punch — IJ/^-inch holes, 1-inch plate. 

Total, 24 tools. 
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Machine Tool Equipment for the Locomotive Shop 



MACHINE TOOLS FOR 1, 12, 15, 24, 48 ERECTING 

SHOP PITS. 

Machines Machines Machines Machines Machines 
for 1 pit for 12 pits for 15 pits for 24 pits for 48 pits 

Lathes 3.925 47 60 94 188 

Boring Mills. .875 10 14 21 42 

Planers 1.00 12 15 24 48 

Shapers 5 6 8 12 24 

Blotters 453 6 7 11 22 

Millers 375 5 6 9 18 

Drills 1.083 13 16 26 52 

Grinders 666 8 9 16 32 

Miscellaneous .708 9 10 17 34 



9.590 116 145 230 460 

MACHINE TOOLS FOR 15 ERECTING PITS. 

LATHES. 

90-inch wheel lathe for turning tires 1 

100-wheel lathe for turning tires 1 

Quartering machine, 34-inch throw 1 

42-inch lathes 2 

36-inch lathes 4 

30-inch lathes 5 

24-inch lathes 6 

20-inch lathes 7 

18-inch lathes 12 

]6-inch lathes 12 

2-inch by 24-inch turret lathes 2 

25/^-inch by 24-inch turret lathe 1 

4%-inch by 24-inch turret lathes 2 

6-inch turret lathe 1 

Special bolt turning machine , 1 

Cylinder lathe .* 1 

Double axle lathe 1 

Total 60 

BORING MILLS. 

96-inch boring mill 1 

84-inch boring mill ... 2 

72-inch boring mill 1 

62-inch boring mill 1 

51-inch boring mills 'I 

42-inch boring mills 2 

Double rod boring machine 1 

3-spindle cylinder borer 1 

60-inch horizontal boring mills 2 

36-inch boring mill turret 1 

Total 14 

PLANERS. 

72-inch by 84-inch by 12-foot cylinder planer 1 

72-inch by 72-inch by 36-foot frame planer 1 

60-inch by 60-inch by 18-foot planer 1 

48-inch by 48-inch by 10-foot planers 4 

36-inch by 36-inch by 10-foot planers 6 

30-inch by 30-inch by 8-foot planers 2 

Total .15 

SHAPERS. 

18-inch double head shapers 3 

16-inch stroke shapers 3 

14-inch stroke shapers 2 

Total .... 8 



BLOTTERS. 

Double head frame slotter 1 

18-inch slotters 2 

16-inch slotter 1 

14-inch slotters 2 

12-inch slotter 1 

Total 7 

MILLERS. 

Vertical millers 2 

Universal miller 1 

Universal milling machine — tool room 1 

Horizontal miller — tool room 1 

Heavy horizontal miller 1 

Total 6 • 

DRILLS. 

72-inch Universal radial drill 1 

72-inch radial 1 

3-spindle frame drill 1 

60-inch radial drill presses 5 

36-inch vertical drills 3 

24-inch vertical drills 2 

Drill centering machine 1 

Total 14 

GRINDERS. 

Universal grinder 1 

72-inch guide bar grinder 1 

Universal tool grinder 1 

Drill grinders 2 

Piston rod grinder 1 

Horizontal grinders 4 

Total 10 

MISCELLANEOUS. 

400-ton wheel press 1 

Pipe cutters 2 

.TJ^-inch single head bolt cutter l 

2-inch double head boli cutter 1 

IJ^-inch double head bolt cutter 1 

Tool dresser furnace 1 

Tool dresser trip hammer i 

Press for driving boxes and rod bearings 1 

Universal cold saw 1 

Grind stones 2 

Total 12 

MACHINE TOOLS FOR 24 ERECTING PITS. 

LATHES. 

Quartering machine, 34-inch throw l 

90-inch wheel lathe for turning tires 1 

100-inch wheel lathe for turning tires 1 

42 inch lathes 2 

36 inch lathes 6 

30 inch lathes 8 

24 inch lathes 10 

20 inch lathes 12 

18 inch lathes 20 

16 inch lathes 20 

2 inch X 24 inch turret lathes 2 

2 J^2 inch X 24 inch turret lathes 2 

4^ inch X 24 inch turret lathes 3 

6 inch turret lathe 1 

Specie bolt turning machine 1 
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Cylinder lathes 2 

Double axle lathes 2 

94 

BORING MILLS. 

96-inch boring mill 1 

84-inch boring mill 1 

72-inch boring mills 2 

51-inch boring mills 6 

42-inch boring mills 4 

Double rod boring machine 1 

Cylinder borer 1 

3 spindle cylinder borer 1 

60-tnch horizontal boring mills 2 

:^G-inch boring mills, turret 2 

21 

PLANERS. 

72-inch by 84-inch by 12-foot cylinder planer 1 

72-inch by 72-inch by 36-foot frame planer 1 

60-inch by 60-inch by IS-foot planers 2 

48-inch by 48-inch by 10-foot planers 6 

36-inch by 36-inch by 10-foot planers 10 

30-inch by 30-inch by 8-foot planer 4 

24 

SHAPERS. 

18-inch double head shapers 4 

16-inch stroke shapers 6 

14-inch stroke shapers 2 

12 

BLOTTERS. 

Double head frame slotter 1 

18-inch slotters 2 

16-inch slotters 2 

14-inch slotters 4 

12-inch slotters 2 



MILLERS. 

Vertical millers 2 

Universal millers 8 

Universal milling machine, tool room 1 

Horizontal millers 2 

Heavy horizontal and vertical 2 

9 

72-inch Universal radial drills 2 

72-inch radial drill i 

3 spindle frame drill i 

60-inch radial drill presses 8 

36-inch vertical drills 6 

24-inch vertical drills 3 

High speed drills 3 

Drill centering machines 2 

26 

GRINDERS. 

Universal grinders 2 

72-inch guide bar grinders 2 

Universal tool grinders 2 

Drill grinders 2 

Piston rod grinders 2 

Horizontal grinders 6 

16 

MISCELLANEOUS. 

400-ton wheel press i 

Pipe cutters 3 

2J4-inch double head bolt cutters 2 

2-inch bolt cutters 2 

1^-inch bolt cutters 2 

Tool dresser furnace l 

Tool dresser trip hammer l 

Presses for driving boxes and rod bearings 2 

Universal cold saw i 

Grind stones 2 



11 
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Classified List of Machine Tools for i, i^, i^, 24 and 48 Erecting Shop Pit 



100 in. 

Per Pit 1/24 

Per 12 Pits 1/2 

Per 15 Pits 5/8 

Per 24 Pits 1 

Per 48 Pits 2 

2^^x24 in. 

Per Pit 1/12 

Per 1 Pit 1 

Per 12 Pits 1 1/4 

Per 24 Pits 2 

Per 48 Pits 4 

96 in. 84 in. 

Per Pit 1/24 1/24 

Per 12 Pits 1/2 1/2 

Per 15 Pits 5/8 5/8 

Per 24 Pits 1 1 

Per 48 Pits 2 2 





LATHES. 














90 in. 


42 in. 


36 in. 


30 in. 


24 in. 


20 in. 


18 in. 


16 in. 


2x24 in. 


1/24 


1/12 


1/4 


1/3 


5/12 


1/2 


5/6 


5/6 


1/12 


1/2 


1 


3 


4 


5 


6 


10 


10 


1 


6/8 


1 1/4 


4 


5 


6 1/4 


7 1/2 


12 1/2 12 1/2 


1 1/4 


1 


2 


6 


8 


10 


12 


20 


20 


2 


2 


4 


12 


16 


20 


24 


40 


40 


4 




LATHBS— Continued. 


















Special 






Wheel 




4^x24 in. 6 in. 




Bolt 


Cyl. 


Axle 


Quartering 


Total 


1/8 


1/24 




1/24 


1/24 


1/12 


1/24 




3 11/12 


1 1/2 


1/2 




1/2 


1/2 


1 


1/2 




47 


1 7/8 


5/8 




5/8 


5/8 


1 1/4 


5/8 




58 


3 


1 




1 


2 


2 


1 




94 


6 


2 

BORING 


MILLS. 


2 


4 

DRod 


4 
Cyl. 


2 
Spindle 


60 in. 


188 


72 in. 


51 in. 


42 in. 


36 in. 


Borer 


Borer 


Cyl. 


Hon. 


Total 


1/12 


1/4 


1/6 


1/12 


1/24 


1/24 


1/24 


1/12 


7/8 


1 


3 


2 


1 


1/2 


1/2 


1/2 


1 


10 1/2 


1 1/4 


4 


2 1/2 


1 1/4 


5/8 


5/8 


5/8 


1 1/4 


12 


2 


6 


4 


2 


1 


1 


1 


2 


21 


4 


12 


8 


4 


2 


2 


2 


4 


42 
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72 in.. 

Per Pit 1/24 

Per 12 Pits 1/2 

Per 15 Pits 5/8 

Per 24 Pits 1 

Per 48 Pits 2 

18 in. 

Pel Pit 1/6 

Pei 12 Pits 2 

Per 15 Pits 2 1/2 3 

Per 24 Pits 4 

Per 48 Pits 8 





PLANERS. 




60 in. 48 in 




1/12 1/4 




1 3 




1 1/4 3 3/4 




2 6 




4 12 




SHAPERS. 


16 in. 


14 in. 


1/4 


1/12 


3 


1 


3/4 


1 1/4 


6 


2 


12 


4 



36 in. 

5/12 
5 
6 1/4 

10 

20 



30 in. 
1/6 

2 
2 1/2 

4 

8 



72 in. 
1/24 
1/2 
5/8 

1 

2 



Total 
1 
12 
15 
24 
48 



Total 
1/2 

6 
1/2 

12 

24 



SLOTTERS. 



18 in. 

Per Pit 1/12 

Per 12 Pits 1 

Per 15 Pits I 1/4 

Per 24 Pits 2 

Per 48 Pits 4 

Univ. 

Per Pit 1/12 

Per 12 Pits 1 

Per 15 Pits 1 1/4 

Per 24 Pits 2 

Per 48 Pits 4 



72 in. Guide 

Per Pit 1/12 

Per 12 Pits 1 

Per 15 Pits 1 1/4 

Per 24 Pits 2 

Per 48 Pits 4 



72 in. 

Per Pit 1/8 

Per 12 Pits 1 1/2 

Per 15 Pits 1 7/8 

Per 24 Pits 3 

Per 48 Pits 6 



Wheel 
Press 

Per Pit 1/24 

Per 12 Pits 1/2 

Per 15 Pits 5/8 

Per 24 Pits 1 

Per 48 Pits 2 



60 in. 
1/3 

4 

5 

8 
16 















Double 




16 in. 




14 in. 




12 in. 




head frame 


Total 


1/12 




1/6 




1/12 




1/48 


21/48 


1 




2 




1 




1/4 


5 1/4 


1/4 




2 1/2 


1 


1/4 




15/48 


6 27/48 


2 




4 




2 




1/2 


11 


4 




8 




4 




1 


21 




MILLERS. 


• 










Vert 


• 


Ilori. 


Tool room 


Heavy Hori. 


Total 


1/12 




1/12 




1/24 




1/12 


3/8 


1 




1 




1/2 




1 


4 1/2 


1/4 




1 1/4 




5/8 




1 1/4 


5 5/8 


2 




2 




1 


' 


2 


9 


4 




4 




2 




4 


18 




GRINDERS. 












• 




Piston 








Universal 




] 


Drill 


rod 


Horizontal 


Universal Tool 


Total 




1/12 


1/12 


1/4 




1/12 


1/12 


2/3 




1 


1 


3 




1 


1 


8 


1 


1/4 


1 1/4 


3 3/4 




1 1/4 


1 1/4 


10 




2 


2 


6 




2 


2 


16 




4 


4 

DRILLS. 


12 




4 


4 

3 spindle 


32 


1 
4 


36 in. 


24 in. 


High speed 


Centeri 


ng frame 


Total 




1/4 


1/8 


1/8 




1/12 


1/24 


1/2 




3 


1 1/2 


1 1/2 




1 


1/2 


1/2 


3 


3/4 


1 7/8 


1 7/8 




1 1/4 


5/8 


16 1/4 




6 


3 


3 




2 


1 


26 




12 


6 


6 




4 


2 
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Pipe 



MISCELLANEOUS. 



Bolt 



Tool 



Trip 



Cutter Cutter 

1/8 
1 1/2 
1 7/8 3 

3 

6 



Furnace Hammer Press 




1/24 

1/2 

5/8 

1 

2 



1/24 
1/2 
5/8 
2 

4 



Cold 

Saw 

1/24 

1/2 

5/8 

1 

2 



Grind 
Stone 
1/12 
1 
1 1/4 
2 
4 



Total 
2/3 
8 

10 
17 
34 
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Cms See O 91 




i SECTION AND END ELEVATION OF LOCOMOTIVE SHOP AT OELWBIN. lA., C O. W. RT.— HOOF TRUSS SPANS BN- 
TIRE WIDTH OP SHOP. AUXILIARY DEPARTMENTS AND PORTION OP MACHINE TOOL EQUIPMENT IN BALCONi'. 
TRANSVERSE ERECTING PITS. 




CROSS SECTION OF LOCOMOTIVB SHOP AT DU BOIS, PA., B. R, & P. RY.— BRECTINO FLOOR IN CBNTRAL BAY WITH MA- 
CHINE TOOL EQUIPMENT IN TWO SIDE BAYS ON OPPOSITE HIDES OF ERBCTTINO BAT. LONGITUDINAL ERBCTINQ 
PITS. BOILSR SHOP IN 1 



LOCOMOTIVE SHOP 
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CROSS SECTION AND PARTIAL SIDE ELEVATION OF LOCOMOTIVE SHOP AT OMAHA, NEBR., U. P. R R.— ERECTING FLOOR 
AND MACHINE TOOL DEPARTMENT IN PARALLEL BAYS OF SAME WIDTH. AUXILIARY DEPARTMENTS AND PORTION 
OF MACHINE TOOL EQUIPMENT IN BALCONY. LONGITUDINAL ERECTING PITS. 




CROSS SECTION OF LOCOMOTIVE SHOP AT DANVILLE, ILL.. C. & B. I. R. R.— ERECTING FLOOR IN MAIN BAY, WITH MA- 
CHINE TOOL EQUIPMENT IN SIDE BAY. HEAVY MACHINES IN MAIN BAY UNDER ERECTING FLOOR CRANE. TRANS- 
VERSE ERECTING PITS. 




CROSS SECTION OF LOCOMOTIVE SHOP AT McKEES ROCKS, PA., P. & L. E. R. R.— ERECTING FLOOR IN MAIN BAY WITH 
MACHINE TOOL BQXHPMENT IN TWO SIDE BAYS ON SAME SIDE OP ERECTING BAY— TRANSVERSE ERECTING PITS 



RAILWAY SHOP UP TO DATE 



CROSS SECTION OF LOCOMOTIVE 8HOP AT TOPBKA. KAN., A. T. & S. F, RY.— ERECTING FLOOR IN CENTRAL BAT WITH 
UACHINB TOOL, EQUIPMENT IN TWO SIDE BAYS ON OPPOSITE SIDES OF ERECTING BAY. AUXILIARY DEPART- 
MENTS AND PORTION OF MACHINE TOOL EQUIPMENT IN BALCONY. LONGITUDINAL SRBCTINQ PTTB. BOILER 
DEPARTMENT CONTINUATION OF ERECTING AND MACHINE BAYS. 




CROSS SECTION OF LOCOMOTIVE SHOP AT EAST ST. LOUIS, ILL., T. R. R. OP ST. L.-^BRBCTING FLOOR IN MAIN BAY 
WITH UACHHHE tool EQUIPMENT IN SIDE BAY AND HEAVY MACHINES IN ONE END OP ERECTING BAY SERVED 
BY CRANE. TRANSVERSE ERECTING PITS. 




SIDE ELEVATION OP LOCOMOTIVE SHOP, WITH BLACKSMITH SHOP AT END. EAST ST. LOUIS, n^L., T, R R. OF ST. L. 



LOCOMOTIVE SHOP 





END EIE^ATION OP LOCOMOTIVE SHOP AT COLLINWOOD. O.. L. S, & M. S. RY. 




SHOP AND 



. etiijji] jui^isvA- 



RAILWAY SHOP UP TO DATE 




CROSS SECTION OP LOCOMOTIVE SHOP AT ANGUS (MONTHBAI-), C P. HT,— EBBCTINQ FLOOR AND MACHINE TOOL DD- 
PAHTMBINT m PARALLEL BATS OF SAME WIDTH. AUXILIARY DEPARTMENTS AND PORTION OF MACHINE TOOL 
EQUIPMENT IN BALCONY. LONGITUDINAL ERECTING BATS. BOILER DEPARTMENT CONTINUATION OF ERECT- 
ING AND MACHINE BAYS. 



ifflllilllip Hg 




END ELEVATION OF LOCOMOTIVE SHOP AT ANGtlB, C. P. RT. 



LOCOMOTIVE SHOP 




CROSS SECTION OP LOCOMOTIVE SHOP AT 8ATRB. PA., L. V. H. R.— ERECTING FLOORS IN TWO OUTSIDE BAYS. TWO COV- 
ERED TARDS ADJACENT TO ERECTINQ FLOORS. MACHINE TOOL EQUIPMENT IN TWO INTERMEDIATE BATS 
AND AUXILIARY DEPARTMENTS IN CENTRAL BAT. TRANSVERSE ERECTING PITS. BOILER DBPARTMBNT CON- 
TINUATION OF ERECTING AND MACHINE BATS. 



PARTIAL SIDE ELEVATION OF LOCOMOTIVE SHOP AT SATHE, PA., L. ' 




END ELEVATION OP LOCOMOTIVE SHOP AT SATRE, PA.. L.V. R. R. 
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A^achin^ s/)or 



Motttr ^hop. 




/iot /lir Duct ^* Pr.^^ ^v;i fbn Mou— Tn^dt. 

of 3i^€ ^y 

CROSS SECTION OP LOCOMOTIVE SHOP AT SILVIS, ILL.., C. R. I. & P. RY.— ERECTING FLOOR IN CENTRAL BAY 
WITH MACHINE TOOL EQUIPMENT IN TWO SIDE BAYS ON OPPOSITE SIDES OF ERECTING BAY. DIAGONAL ERECT- 
ING PITS. BOILER DEPARTMENT CONTINUATION OF ERECTING AND MACHINE BAYS. 



Compo Woo-f^ 



mm 



ja. 



3 to ft 






Compo Tfoof^ 



Compo ^oo^\ 




^ 







r 



PARTIAL SIDE ELEVATION OF LOCOMOTIVE SHOP AT SILVIS, ILL., C. R. I. & P. RY. 



/b/} //0v»« 




END ELEVATION OF LOCOMOTIVE SHOP AT SILVIS. ILL.. C. R. I. & P. RY. 



LOCOMOTIVE SHOP 




CROSS SHCnON OF LOCOMOTIVE SHOP AT SOUTH LOUISVILLE, KY., L. & N. R, H.— ERECTING FLOOR IN MAIN BAT WITH 
MACHINE TOOL EQUIPMENT IN TWO SIDE BATS ON SAME SIDE OF ERECTING BAT. TRANSVERSE ERECTING PITS. 
BOILER DEPARTMENT CONTINUATION OP ERBCTINO AND MACHINE BATS. 



PARTIAL SIDE ELEVATION OF BRECTINQ SHOP AT SOUTH LOUISVILLE. KT.. L. & N. R. R, 



END AND r"""'<L SIDE ELEVATION OF LOCOMOTIVB SHOPAT SOUTH LOm3VILLE. KT.. L. A N. R. R, 



RAILWAY SHOP UP TO DATE 




CROSS SECTION OF MACHINE AND ERECTING SHOP AT BATTLE CREEK. MICH.. GRAND TRUNK RAILWAY. 



CROSS SECTION OF 



AND TANK BHOP AT BATTLE CREEK, : 



., GRAND TRLNK RAILWAY. 




CROSS SECTION OF LOCOMOTIVE SHOP AT SCRANTON. PA., DELAWARE. LACKAWANNA & WESTERN RAILROAD. 



LOCOMOTIVE SHOP 




PARTIAL. SIDE ELEVATION OF LOCOMOTIVE SHOP AT BBBCHGROVE, C. C. C. & ST. L. RY. 




END ELEVATION OF LOCOMOTIVE SHOP AT BEECH GROVE, C. C. C. & ST. L. RJ. 
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i i i — » i — I i — 1 

MACHINE TOOL LAYOUT IN EAST END OF LOCOMOTIVE SHOP AT BARING CROSS, ARK., ST. L. I. M. & S. IIY. 



ffi^ 



^ p J> 



03J 



C=t=2 Cff=lta 



ic^hzidtjd^dti:^^^ 



ra 



^i^t:^ 



37 
I 1 



.^£. 



.^jMmL. 




,^m^^^^'' 






Jll, 



JL 
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MACHINE TOOL LAYOUT IN CENTRAL BAY OF LOCOMOTIVE SHOP AT BARING CROSS, ARK.. ST. L. I. M. & S. RY. 




f-l, 



MACHINPJ aOOL LATOUT IN BOILER DEPARTMEN'J'. WEST END OF LOCOMOTIVE SHOP AT BARING CROSS, ARK., ST. L. 

r. M. & S. RY. 
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UST OP MACHINE TOOL EQUIPMENT IN LOCOMOTIVE SHOP AT BARINO CROSS, ARK.. ST. L. 



No. 


DM 


crtptlon. 




No. DescrlpUon. 


No, 


Description, 








20 Wheel borer (old). 


39 UlUlDK machine (old). 


89 Plate planer. 


2 Lathe, double end axle (now). 


Zl Wheel borer (new). 
22 aiotter (old). 


40 Lathe 

41 Lathe 


cabinet (new), 
turret (new). 


60 Plate shears. 

fil Punch and Bheare (Old). 








23 Slottflr. H-In. (new). 


43 Lathe 


2B-ln. (old). 


62 Rolls (Old). 


4 Latbe 


axle (old). 




34 Horliontal borinc mill (idd). 


43 Lathe 


30-lD. (old). 


B3 Flue rattler, under floor (old) 


E Lathe 




e (new). 




26 BortDK mill, 3T-ln. (new). 


44 Lathe 


16-In. (new). 


64 Flue welder. 


e Lathe 


3(1 


In. (old). 




36 Boring mill, S7-ln. (new). 


46 Lathe 


IB-ln. (new). 


«S Small Are, 


7 Lathe 




in. (new) 




27 Planer, 4 -head (old). 


4S Lathe 


18-ln. (old). 


4B Flange clamp. 


8 Lathe 


30 


In. (new). 




28 Planer, 3BxSa-ln. (new). 


47 Lathe 




BT Face idattt. 


9 Lathe 


30 


In. new). 




29 Planer, 32xa2-ln. (old). 


43 Lathe 


turret (old). 


BS Flange Are. 


10 Lathe 




in. (new). 




30 Planer, tiog (old). 


43 Lathe 


Fox (old). 


6» Latbe, 14-tn. (new). 


11 Lathe 


M 


in. (old). 




31 Radial drtll, BO-ln., rotating 


50 Lathe 


16-ln. (old). 


70 Lathe, 14-ln. (new). 


12 Lathe 




In. (old). 




arm (new). 


61 Nut tapper (new). 


71 Drill, 32'ln. (new). 


13 Lathe 


33 


in. (old). 




32 Drill press (old). 


62 Nut tapper (old). 


72 Tool grinder (new). 


14 Lathe (old). 




33 Surface grinder, 24-in, (new). 


63 Bolt cutter (old). 


73 Milling machine (new). 


15 Lathe, car wheel, Z8-in.(new), 


34 Radial drill, BO-ln. (new). 


64 Bolt cutter (old). 


A Motor, 20.h. p. 


IS DrlvlnE wheel press 


(old). 


36 Drill press. 32-ln. (new). 


56 Radial drill (old). 


B Motor, 30-h. p. 


IT BorinB mill, 7-fL 




3E Shaper, 18-ln. (new). 


56 Arch bar drill (new). 


C Motor. 3H-h. p. 


IS DriTlns wheel lathe 


(old). 


37 Planer, 2Sx2B-ln. (old). 


57 DHU press (old). 


D Motor, SO-h. p. 


19 Drivta 


K w 


heel lathe 


(old). 


38 Milling machine (new). 


58 Drill press (old). 


E Motor. 30-h. p. 





FLOOB PLAN OF LOCOUOTIVE 



RAILWAY SHOP TIP TO DATE 
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FLOOR PLAH OP LOCOMOTrVB AND CAK SHOP AT OE1L.WBIN, lA., C Q. W. RT.— SHOWINO LAYOUT OP HACHINBI TOOL 
BQUIPHSNT AND ARRANGEMENT OF ERECTING PITS, AND LOCATION OP AUXILIART DBPARTUBNTS ON BALCONT 
— THB LOWSB ILLUSTRATION SHOULD BE RHAD AS A CONTINUATION OP THE UPPER. 



LIST OP MACHINE TOOL BQUIFUBNT AT OfiLWBIN. tA.. C. O. W. RT. 



No. Deicrlptlon. 

1 Frelxht elevator. 
! BtTAlxbteuIiis plate. 
3 Flanse clamp. 

G Power rolls, 8 to ID h. p 
e Punch and Bheiura, 6 h. | 

8 Flange punch, m h. p. 

3 Drill pTMB. 
ID Bevel ehean. 
11 DrllL 

IZ Rattle (under floor). 
It Flue saw. 
14 Flue itand. 
IE Anneal er. 
le Purnace. 
IT Plus welder. 



No. Description. 

21 Orlndstone. 

22 Cold aaw, fi b. p. 
ZS Screw presa <band). 

U Single head bolt cutter. 
ZE Double head bolt cutter. 
Zfl Shaper, 1% h. p. 
ZT Emery xrlnder, 1 h. p. 
28 Qulde (Tinder, 1 h. p. 
tS Horliontal borer, 2 h. p. 

30 SO-In.xlD-ft. lathe, S h. p, 

31 Bench for rod work. 

32 Drill preaa. 

33 Racka. 

34 Crlnder. 
3E Saw. 

3B Small drill preaa. 
87 Unlveraal srlnder, 1 h. p. 
38 Tape crlnder, H h. p. 
» HIlUnR machine. 1 b. p. 
ID Grinder, U h. p. 



48 Cupboard. 

44 TS-ln. wheel proas, 7 h. p. 

45 QuarteHns machine, S h. p. 
48 Wheal lathe, 7 h. p. 

47 Shaper. IH ti. p. 

4S Bench, general uaea. 

it Bench, piston and crosa head 

fitting. 
SD 3C-ln.xlZ-ft 6 in. lathe, i% 

h. p. 
51 Small drill pren. 
GS 2E-Ia.xl8-ft lathe, IM h. pt 
Si SO-lQ-xlfl-ft. lathe. 2 h. p. 
64 Radial drUI. 1 h. p. 
EG 18-ln.xlO-ft. lathe^ K h. p. 
66 Centering lathe, 1 h. p. 
B7 20-in,lI0-fL lathe, 1 h. p. 



E> tfi-In.zSI-ln.zIl-K. planer, 

h. p. 
fiO 2S-in.z2S-in.x6-(t. planer, 

h. p. 

61 Drill pr««s, 1 h. p. 
88 Blotter, 2 h. p. 
8S DHll presa, 1 h. p. 



64 C 



mini 



BE I^draulic presa (hand). 
68 Bench tor link work. 

67 Bench for aooentrla strap 

work. 

68 Bench for driving box fltUng. 
68 El-in. boring mlU. 1 h. pl 

TO Emenr grinder. 1 h. p. 

71 Turret sorew maoMne, 1 h. p. 

71 Stud lathe. 1 ^ 

73 Plat turret li 

74 84-ln. boring n 
TG Rack. 

78 Brasa lathe, «>>■[>> 
77 Brass lathe, K h. p. 
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RAILWAY SHOP UP TO DATE 



n — 



LA.T OUT OF UACBnm TOOL BQUIFMIINT AND ARKANaElMBNT OF FITS IN LOCX)HOTIVB SHOP AT ANOUS, C. P. BT. 



LIST OF MACHINB TOOL HQTIIPMBNT IN LOCOMOTIVB SHOP AT ANODS, C. F. BT. 



\ 20 A.C. 



IlBardona ft OUT«r.^ 



SlM. Maker. 

178 Side Bod I>rIU....3 Splndleg Beiti&m. 

VoTtinl DrIU M-bu Bertram 

VMtlaat Drill M-la 

lit Will i- E fLxG ftxU It....IiiC«noll 

Ml Side Sod Shaper..M>iii.— 1 hMd*.. ' 

tU DouUa Planer.... 4 tLxt tL^t fL. 

14t Tnmt Lathe i-in. 

Terttaa DrIU U-ln 

U Donbla 81i>ttar....lt-lii. stroke .... 

(0 DmibI* EniU 

IT* TertScal DriU It-ln CraTen Broe. 

184 Blotter IS-in. CrsTen Broi. 

44 Double Planer Bertram 

H Cotter mil i-8pladle ■■■■■• 

188 Tsrttoal DrlD lO-ln. Bement Mllee. 

m Vertical DriU M-ln 

80 Shaper la-ln. Bertram 

81 Sliaper 21-1d Bertiam 

8* Cnak Planer IS in.zlS In.zlS In.. Craven Broe.. 

CbneUnc lAttae..J4-In. Craven Broe.. 

84 ChtutUns Lathe. . .20-ln. Gardner VsOA-C. 

85 BndneLatlie 18 ln.zB tt-zS in.. ..Craven Broe... ' 

tt ChuoUnc lAUie..l4-ln NUea 

114 TurretBorinf lOIBO-ln McOieKor 

Staclne Lathe SO In.rf ft.. ' 

Bnepended Bmery 
wheel lO-ln 



Mach. Clsmot 
No. Machine. 
91 Double abaper. . . .4-ln. 



VWA-O. 



^lOA-C. 



g Side Bar Grinder Bertram 

Snclna Lathe It In-xt tt. 8 ln....Bmlth & Coventry. 

7 Link CIrlnder G-ft. radiue Bmlth & Coventry. 

- ■ * ■ ..8-fL NUee B. Pond 



6 Double Buffer. 

4 Bmery Grinder.. ..!0-in. wheel . 
Lapplnr Lathe 



211 Grinder Lea No. 1 Anderaon T. Co. 

81 HiiKlne Lathe 2* In.xS IL 4 bi....irQreK. ft Gourlay 

Ui Shaper 24-ln. Flather 

78 So^De lAther----lR tn.vR ft.. ...Rnrfnun .......... 

78 Bo^e Lathe. 



■ ID/c! 



1 In.x5 ft... 



18 Hnglne Lathe 24 ln.x8 ft. Bertram 

4 Hnslne I^the tO ln.z8 ft. S In. .. Bertiam 

Bndne LAthe 18 ln.zS ft. 8 In.. ..LeBlond 

« Vertical Drill lO-tn Craven Broe 

« Vertlesl Drill 20-In Craven Broa 

5 Shaper ll-lo. Bertram 

Centerlnr Uachine D, B. Whiten 

Bnslne Lathe it In.xS fL I tn. 

18 Vertical Drill H-ln. Craven Broe 

7 muter 4 ftx4 ftJdl ft.. ..Flather 

Vertical Drill t4-tn. Craven Broa 

8 Vertical Drill 88-10. Craven Broa 

4 Planer i ft.xl ft.x8 tt... -Bertram 

t Planer 1 (t.xt ftx4 ft.... .Craven Broa 

1 Vertical Drill M-ln. Bertram 

8 Blotter 16-ln. Bertram 

7 Tartloal Drill 34-tn. Bertram 

4 Bodne Lathe 24 In.xG It. 8 tn....aardner 

8 Bbitmalon Lathe.. 14 li).x7l In.xlD ft. Bertram 

8 Borln< MIU El-tn Nile* 



}ieA.c. 



, -- Craven Broe , 

ISa Turrat Lathe t 1d.zS* In Pratt ft Whitner. . 

Tiuret Lathe 2 tn.xM la A. Herbert 

217 Hors. Borins ICUl.l-ln. bar Bement MUee .... 

2D0 Cuttli!f-OalUch..e-ln Bertram 

13 Bor. Serine Haoh. Craven Broa 



. . .Bertram . 
. . .Bertram . 



U Badlal Drill E-ft. 

191 Bnsine lAthe 14 ln.zS ft. 

81 Doable Shaper.. ..14-ln. .... 

tt BnalDa Lathe 20 In.zE ft. 

Ittf Bniino Lathe |0 In.x6 ft. 

Vertical DriU 46-in 

188 Vertical Drill g8-in 

189 Vertloal Drill i|.in 

» Double Drill 

Screwins Machine. S- In, 

4 Bplttdle Drill. ...Up to U In Foote Burt. 

ST Slotter U-ln W. CoUler. 

8t Blotter 10-ln W. Collier. 

88 Blotter 10-ln W. CoUler- 

Bmery Grinder. ...lO-in. wheel Can. pac Rr. 

18* Engine I^the 24 In.xU ft Bertram 

28 Bngine Lathe 24 ln.z9 ft Smith ft Coventry- 

IM Hor«, Bor't Haoh. 4 In-x9 tt. "—' 



irt LiOA 

't 

Br J 



Bndne Lathe 18 Injct ft 6 In — LeBlond ~ 

5G Vertical Drill 38-ln. Bertram 

2SG Pipe Threader 10-tn Coi ft Sona 

23G Pipe Threader 4-Id Williams Tool Co..:. 

ISS Pipe Threader 4-ln ArmatronK 

Bmery Wheel 12-ln Can Fac By ' 



182 Smery Grinder. 

Bmery Grinder. 

Tool Grinder NO. z 

111 Tool Grinder No. 1 



SO-in. wheel.. 



..Can. Pac. Ry.. 
..Can. Fee. By.. 

..Sellera 

..Sellers 

..Seller 



Tool Grinder Cincinnati 

2G3 Ualveraal MiUor I-eBlond 

I8E VerticBl Drill tO-tn. Bertram 

2E0 Universal CMnder.No. 7 Landla 

99 Plain muer Bertram 

Engine Lathe 22 In.xS ft 8 In LeBlond 

S41 Engine Lathe 20 In.x4 ft 8 In — LeBlond 

244 Engine Lathe 14 ln.xl ft 8 In. ...Pratt ft Whltner. . 

DUc Grinder No. 1 Chaa. Beely 

Shaper 24-ln Flather 

2G4 Vertical Drill SO-ln. Bertram 

Tool Grinder 6-in. wheel 

94 Double Shaper.. ..4-ln .....Craven Broe 

100 Unlversa] Miller. .No. 8 Cincinnati 

Turret Lathe 2 1d.x24 In Jones ft Lamson..~| 

109 Engine Lathe IS In.xS ft Gardner 

lOe En«1ae Lathe It In.xS tt Smith ft Coventry- 

104 Engine Lathe 18 ln.xl ft I 

108 Bnglne Lathe IS In.xS ft Gardner I 

105 Bnglne Lathe 18 ln.iS ft Brown ft Bbarpe.. I 

105 Engine loathe 18 ln.x4 tt < in.. ..Smith ft Ooventry.: >to A.C, 

lOT Bnglne Lathe 24 ln.xlO ft Bertram I 

101 Engine Lathe 12 In.xS ft Smith ft Coventry. 

248 Hack Saw Fatteiaon Too) Co. • 

2S0 Engine Latfae 18 in.x9 ft LeBlond 

102 Bnglne Lathe 10 in.xi ft Whitworth 

Wet Grinder 43-In. wheel Bridgeport ■' 
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LAYOUT OF MACmNB TOOL BQUIFMENT AND ARRANGBOOiNT OF FITS IN LOCOMOTIVB BHOP AT ANODS, C. P. BY. 



LIST OP HACHINH TOOL BQTJIPUBNT IN LOCOMOTIVB SHOP AT ANOUS, C P. RT. 



Ma Maddne. 



lU Borlnc Hin M-ln. MtlM {t-6D?C. 

n Borinc mn Bl-ln. BuUud -^iiO.^*^ 

B«S MIO 61-Ul- Nil* miXC. 

lU Borlns lUU M-in. Bertmn j 

Ua Okr^ltaal Borer >« A.C. 

U aoaUM Lath*.. ..10 In-x* ft Pond rioA.i- 

Ul Bmerr WhML....10-lii. whMla Nlln-Be't Fond... . ' 

]S Wbed L»tli« M-ln. NUm IA.C.*!OA.C. 

I Borinc Ml" g4-ln CraTsn BrM IE A.C. 

I OoBTtar'K uicUnetK)-ln Bertram 2-6 A.C- 

IW Planer * tt.H n.xll (t. ... Bertram JO .AC 

in Bon. IfUler II lo.xtz ln.zl4 ft.Bement Hllla. 20 D.C. 

I Axle Lsttie I.---.- 

tU Axle Lathe 11 In.xS ft Beitrain.. 

f Axle Lathe 

14* BhMwr M-ln. etrolM NIIbb ,.. iLaOA.a 

U Ptaner )3 ln.xil In-xS ft. .Craven Brae — 

in Sbwer H-ln. atroke Craven Broa — 

n Boriu Mill ST-ln. HIlea 

KHaOU DriU. i-tt. 

■ WliMi I*Uw 71-ln. Bertram........ 

1 Wheel tjithn l4<ltL German NUea.. 

IWIiMl I^the M-ln. i:--.LL* 

« Wheel Lathe M-ln. Bertram 

m aattn- to-ln. etroke. Bertram 

tn Vertli^ Drill GO-ln B«meot Hiles. 

U Blotter ....I4-ln Craven Broe... 



..Lodie & Bhlpley. 



Cylinder and Frame Department. 

II Planer i ft.x6 ttx» ft. ..Pond 

>T Badial DrOL 3-n Bement MU«b 

1 Badlal DrllL E-(t Bertram 

J PUser G ft.xE ftx8 n.....Bharv, Stewart Co. 

• CrUnder Borer Craven Bro« 

■ Slotter 14-ln. etroke Newton . 

TPn yin* Lathe. -■ -.34 In.x5 ■** t -^— ■_ 

aiotter for valve 

boah G-ln. etroke Can. Pac Rv .. 

I CiilndeT Borer t bare Sement Mllei. . 

M Bortnc UUl 60-ln. NUee 

• ChaiSliiB Lathe... go-In. Craven BroB 

n Btxtenalon Lathe. .36 ln.xTl In.xlD ft. Bertram 

II BnslDe Lathe 16 ln.i9 n.xl in. ..Pond 

• Bnsine Lathe 2i liuxT ft. 6 In — Bertram 

S Cbucktns L&the. ..SO-ln Craven Broa 

a Planer.^^ame fi ft.xE ft.xU ft...T. N. Shanks.. 

I ChnoUiu; Lathe... I6-1n Craven Bros 

« BInslne LMhe 30 In.xlO ft Pond 

■ BiWlne Lathe SO ln.x< ft Stewart 

It Planer SI ln.xD In.xg n. .Craven Broe.... 

14 Chnddiic Lathe... !4 ln.x4 ft Bertram 

II Crank Planer 24 In.xi4 ln.x24 In. Craven Broe 

3 Drill 84-ln. Craven Broa 



t6A.C. 
E A.C. 
E A.C. 



- ^-20 A.C. 
■ iO A.C. 



IM 4-8plndU Drm... 



n Hon. Borins Hill. 



<T Vartlaal HUler. 
nnarr Grinder. 

49 Radial DrUl... 
4* Bhaper 

Its Crank naner. 
IM Cotter DriO... 
Ut Trt^e aotter. 

50 Triple Blotter. 



For namea Bement MIlea 4-6D.C 

le ln.x71 ln.xlO ft.Bertram 

1 In. barxS ft BInaee... 

s ftjtt ft-xSO ft.. .Bertram 

No. • Becker Bralnard.. 

10-ln. wheel Nllea-Be't Fond... 

G-(t Hnlae & Co 

14<tn. Flather 

> (Lxl tLtt n.... Craven Broe 

Nol ■ Bement MIlea .... 

M-in. etroke Bntram 

S'lo. stroke 10A.C 



'f30A.a 



.Bertram 

.Am, Tool Co 

._ . .'Warner ft Bwaaer. 

V unsme uune SO ln.s) ft. t In. .. Bertram 

9 Turret Lathe M-In. Bmlth ft Coventry 

■ Turret LatheL . * ' ' 



..11 In-xl fL * In.. 

..M-ln. 

. .U-ln. 



4 Turret Lathe. 

1 Tutwt I^the. , 

t Turret Lathe. lO-ln. 

I Valve MlUer. 1 Splndll 

1 ChucUnK ■"" " "" 



.Warner A Swuey.: 

.._ _, .Warner A Swaaey 

..IG-ln. Smith ft Coventry 

.Smith ft Coventry 

.Smith ft Coventry 

Turret Lathe IS-ln Warner ft Swaaey. 

Turret LAthe. IS-tn. Smith ft Coventry 

ESmery Grinder. ... 6-ln. wheel Can. Pao. Ry. 



..Can. Pac Ry 

. . Warner ft Swaaey 



1 Valve Grinder 

4 Vertical Drill 10-ln. __— , 

4 Formlnx; I«the...lt'ln. Warner ft Swaeey.l 

B Turret X*the. 1 In,xlO In. Pratt ft Whitney.. 

DlBC Qrlnder No. 1 Cbarlea Beely ....J 

I Drill Can. Pao. Ry 

3 Lathe IS-ln. Am. Tool Co 

., ._,.at laibe. 16-ln. Warner ft Bwaaey.' 

5 Speed lAthe ll-ln. Am. Tool Co 

7 Turret I^the It-lo. Smith ft Coventry 

Turret Lathe 16-ta Nllea-B.-Pond 

T 4- Spindle Drill To M In Foote Burt. 



6 lOet 



Sll Tunilns Lathe. 



..Am. Tool Co... 
SOA.C. SM Buffer Can. Pac. Ry.. 
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RAILWAY SHOP UP TO DATE 







LIST OF MACHINE TOOL EQUIPMENT IN LOCOMOTIVE SHOP 
AT SILVIS, ILL., C. R. I. & P. RY. 

Mach. Class of Maker. H.P. 

No. Machine. Size. Motor. 

1 Driving Wheel with 
Quarfr'gr Attach. 79-ln Niles 16 

2 Driv. Wheel Lathe. 
Double Head 79-in Nlles ." 15 

3 Driv. Wheel Lathe, 
Double Head 69-in Niles 15 

4 Driv. Wheel Lathe, 
Double Head.... 69 -in Niles 15 

5 Hydraulic Wheel 
Press 84-in Chicago Shops 10 

6 Hydraulic Car 
Wheel Press... -.iS-in Niles 6 

^ 7 Driv. Wheel Lathe90-in Chicago Shops 15 

8 Steel Tire Car 

04 Wheel Lathe. . . 42-In Pond 10 

. 9 Car Wheel Boring 
U Machine 42-in 5 

10 Locomotive Axle 
Turning Lathe 15 

11 Double Axle Lathe 15 

XA smgie Ajkie xjame* •••••••........••... «••.••... ............ lu 

13 Horz. Milling Mach. 
for Keyways. Bcaman & Smith . . . 

14 Double Head Ver- 
Ucal Bor'g Mach.84-ln lO 

16 Double Head Bor- 
ing Machine. .. .72-ln io 

17 Double Head Bor-^ 
ing Machine.... 60-!n 7^4 

18 Key Seater Mach. .No. 3 Grant, Mitts & Mer. 

19 Engine Lathe 32 in.xl2 ft 5 

20 Engine Lathe 32 In.xl2 ft 5 

21 Engine Lathe 32 In.xl4 ft 5 

22 Portable Crank 
Wheel Press Watson & Stillman. 

28 Duplex Mill'g Mch. Beaman & Smith. . . 

24 Double Head ^^ . 
Frame Planer.. 54 ln.x34 ft 20 

25 Horizontal Boring. _ 
Machine ^o. 4 Bement 

26 Radial Drill Press.?;'? Niles 

27 Drill Press ^^-i" Aurora 

28 Double Shaplng^^ . 
Machine 20 ln.xl2 ft Bement 

29 Double Shaping^^ . ,^ 
Machine 20 In.xl2 ft Bement 

30 Planer JO In.xSO ln.x6 ft 

31 Engine Lathe 30 ln.xl2 ft Chicago Shops 

32 Pillar Shaper 30-ft Cincinnati 

33 Cylinder Planer.. ^^ In.x60 In.xlS ft. Chicago Shops 20 

34 Slotter H'^^ Chicago Shops 

86 Slotter 18-in Bement 15 

36 Slotter 18-ft Nlles 

87 Drill Press 40-ft Aurora 

38 Locomotive Cylin- 
der Borer Bement lO 

39 Locomotive Cylin-„„ . 
der Planer 72 ln.x84 in.xlS ft 27Vi 

41 Radial DriU. wlth^, . 

Tapping Attach.72-In Niles 

43 Portable Valve 
Seat Miller 

44 Draw Stroke 
Shaper 24-In Morton 

46 Draw Stroke „ ^ 

, 30-In Morton 

30 in.xSO In.xS ft. 

, 30 in.x30 ln.x6 ft. 
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36 In.xl2 ft 5 

36 ln.xl4 ft 5 



Shaper 

46 Planer 

47 Planer 

48 Triple Geared 

Lathe 

49 Triple Geared 

Lathe 

50 Back Geared En- , , 

glne Lathe 18 In.x8 ft Lodge A Shipley 

61 Back Geared En-,^ . 

glne Lathe 18 ln.x8 ft Lodge & Shipley 

52 Back Geared En-,« , ,^ ,^ 

glne Lathe 18 in.xlO ft Lodge & Shipley 

53 Double Head Ver- 

tical Bor'g MI11.37-ln Niles 

64 Double Head Bor- 

tlcal Bor'g M«1.37-ln Nlles 

55 Vert. Turret Bor'g 

and Tum'g Mch.30-in Nlles 

56 Vert Turret Bor'g 

and Tum'g Mch. 30-ln Nlles 

67 Radial Drill 60-ln Nlles 

58 Radial Drill 60-ln Nlles 

69 Drill Press 40-In Aurora 

61 Pillar Shaper 24-in Cincinnati 

62 Double Head Vert 

Boring Mill 37-In Nlles 

65 Engine Lathe 46 ln.xl6 ft 

66 Horz. Drilling and 

Boring Machine. No. 2 Bement 

67 Planer 36 In.x36 in. ^8 ft. . Bement 

68 Engine Lathe 42 in.xl6 ft 

70 Drill Press 40-ln Aurora 



71 Shaper 24-lnch. 

72 Planer 30 in.xSO 

73 Planer 30 In.xSO 

74 Engine Lathe 24 In.xl2 

75 Planer 48 in.x48 

76 Planer 48 In.x48 

77 Engine Lathe 24 



Cincinnati 

In.x9 ft 

In.xl6 ft 

ft 

In.xl2 ft. Pond 15 

ln.xl2 ftPond 15 

ft 



In.xl2 

78 Guide Bar Grinder 84-In Springfield 

79 Portable Wrist Pin 

Machine Pedrlck & Ayer 

?n Rod Planer 38 ln.x38 In.xlS ftNlles 16 



LOCOMOTIVE SHOP 



73 



ft. 



Pond . 
IN lies . 
Aurora 



Bement . . 

Cincinnati 

Cincinnati 



Becker , 

Cincinnati 

Jones & Liamson. 
Hoef er , 



Bement 



Cincinnati 
Cincinnati 



81 Planer 38 ln.x48 in.xl2 ft. 

82 Blotter 14-in Allies 

83 Blotter 14-in i>«;ie» 

84 Blotter 14-in ^^iie8 

85 Drill Preaa 60-ln ^Nues 

86 Universal Milling 

Machine No. 3 .. 

87 Portable Bushing 

Press 20-Ton . 

88 Back Geared En-^^ ^ 

glne Lathe 32 in.xl2 

89 Radial Drill ?0-in 

90 Drill Press 40-in 

91 Drill Press *9-}n 

92 Planer 24-in 

93 Shaper 24-ln 

94 Shaper 24-in 

95 Vertical and Horz.^, 

Milling Machine. No- 2 ...• 

96 Boring Mill 37-in 

97 Boring Mill 87-in 

98 Swing Gap Lathe. JJ }n.x27 in.x 12 ft. 

99 Bhaper ?J-p 

100 Drill Press JJ-i?- •••••• 

102 Engine Lathe 20 in.xlO ft 

103 Vertical Milling __ ^ 
. Machine no. 5 

104 Shaper « ,'*o:*; 

105 Screw Machine .... 2 ln.x24 in 

106 Drill Press 21-ln 

108 Universal Grlndlng^^ 

Machine No. 1 

110 Crank Planer 24-in. 

111 Compound Shaper. 28 in.x8 ft 

112 Compound Shaper. 28 in.x8 ft 

113 Bhaper 24-in 

114 Drill Press 21rln. 

115 Engine Lathe 24 1n.xl2 ft 

117 Drill Press 21-in 

118 Drill Press 21-in 

119 Engine Lathe 16 In.x6 ft 

120 Tool Room Lathe. 14 in.x6 ft 

121 Tool Room Lathe. 14 in.x6 ft 

122 Shaper 16-in 

123 Planer 24 in.x24 In.x5 ft. . 

124 Universal Tool 

Grinder • 

125 Universal Milling 

Machine No. 3 — 

126 Twist Drill Grinder 

128 Tool Grinder 

129 Drill Press 21-in 

130 Prict'n Drill Press 

131 Tool Room Lathe. 10 ln.x5 ft 

132 Universal Grinder. No. 1 — 

133 Double Wet Grind- 

er for Tool No 

134 Brass Tur. Lathe. 24 
187 Sq. Arbor Lathe.. 15 

138 Sq. Arbor Lathe.. 15 

139 Brass Lathe 17 

140 Brass Tur. Lathe. 17 

141 Brass Tur. Lathe. 18% 

142 Brass Tur. Lathe. 18% 

143 Valve Milling Ma-_ 

chine No. 1 

144 Engine Lath« 28 ln.xl2 ft 

145 Engine Lathe 22 In.xlO ft 

146 Frict'n Drill Press. 

147 Drill Press 32-in. - 

148 Drill Press 21-in 

160 DrlU Press 21-in 

151 Oil Separator ....No. 1 

152 Two-spfndle Cen- 

tering Machine. 

154 Buffing Lathe No. 3 

156 Planer Grinder . . . 26-ln 

158 Engine Lathe 14 ln.x6 ft. 

159 Disk Grinder No. 6 

160 Turret Lathe 2 In.x26 

161 Turret Lathe 2 In.x26 

162 Turret Lathe, Gis- 

holt 21-ln 

163 Drill Press 21-ln 

165 Bolt Lathe 14 ln.x5 ft 

168 Drill Press 25-ln 

171 Prict'n Drill Press. 

174 Boring Mill 60-ln 

175 Drill Press 50-in 

179 Radial Drill 72-ln 

180 Radial Drill 72-in 

235-240 Double BImery ^, 

Wheel Grinders. No. 6 Diamond 



Becker- Brainerd — 
Watson & StllUnan. 



Beaman & Smith, 



Putnam 

Cincinnati 

Aurora 

Lodge & Shipley... 



Hoef er 

Uoef er 

Lodge & Shipley... 
Pratt & Whitney.. 

Gould & Eberliart] 



Horton 



Hendey 

Yankee 

Gisholt 

Hoefer 

Barnes 

Pratt & Whitney 



. 3 . 

in.x8 

in.x6 

in.x6 

in.x6 

!n.x6 
in.x6 
ln.x6 



Springfield 



ft 
ft 
ft. 
ft. 
ft. 



ft. 
ft. 



American 



Barnes 
Aurora . 
Hoefer . . 
Hoefer . ." 

American 

Whiton . 



In. 
In. 



Landis 

Lodge & Shipley 

Norton 

Pratt & Whitney.... 
Pratt & Whitney.... 



Hoefer . 
Hoefer . 
Bradford 
Hoefer . 
Barnes . 
Nlles . . . 
Nlles . . . 



241-247 Engine Lathe. 16 ln.x6 ft Lodge & Shipley 

248-254 Engine Lathe. 14 in.x6 ft Lodge & Shipley 

169 Radial Drill 60-ln Nlles 

101 Drill Press 28-ln Aurora 

149 Drill Press 21-ln Hoefer 

183 Pipe Machine 1-ln. to 2-ln Jarecki 

184 Pipe Machine 1% in.x4 In Forbes 

186 Band Saw 36-ln Carse 

187 Combined Rip and 

Cut-oft Saw 

188 Hand Joiner Fay 

189 Single Spindle Ver- 

tical Borer No. 2 

190 Hydraulic Rlveter.l7-f t Bement 

191 Bending Rolls 14-ft Nlles 40 

192 Rotary Bevel 

Shear Lenox .' 

194 Hydraulic Punch.. 60-in Bement 

195 Hydraulic Shear. .54-ln Bement 

196 Hydraulic Die 

Block Punch.... 86-ln Bement 

197 Hydraulic Punch. 25-in Bement 

198 Hydraulic Angle 

Shear Bement 

199 Hydraulic Univer- 

sal Shear Bement 

200 Hydraulic Horiz. 

Flange Punch Bement 

201 Quick-Acting Hy- 

draulic Punch. . .20-in 

202 Bending Rolls 86-in Nlles 10 

203 Power Punch with 

Spacing Table.. 28-ft Hilles & Jones 

204 Drill Press 40-in Aurora 

206 Drill Press 25-ln Hoefer 

206 Drill Press 21-ln -Hoefer 

207 Drill Press 21-in -Hoefer 

208 Radial DrUl with 

Tapping Atch... 60-ln Nlles 



209 Hydraulic Flanging 

Press, Sectional Bement 

210 Flue Welder Ferguson 

211 Flue Welder Ferguson 

212 Four Spindle Flue 

Sheet Drill Nlles 

213 Bolt Cutter 4-ln Acme 

214 Triple Bolt Cutterl-ln Acme 

215 Double Bolt Cutterl%-in Acme 

173 Six Spindle Arch 

Bar Drill Nlles 

176 Forging Hammer. 200 lbs Bradley 

177 Forging Hammer. 200 lbs Bradley 

178 Forging Hammer. 200 lbs Bradley 

181 Bolt Header 1-ln AJax 

182 Bold Header 

216 Hydraulic BAr 

Shears 2-ft. diam Bement 

217 Double Bolt CutterlH-in Acme 

218 Bolt Pointer Acme 

219 Forging Machine.. No. 3 Acme 

220 Long Stroke Steam 

Hammer 1,600 lb Chcunbersburg . . . 

221 Single Stand Steam 

Hammer 1,500 lb Chambersburg . . . 

222 Single Stand Steam 

I^unmer 1,500 lb Chambersburg . . . 

223 Hydraulic Bar 

Shears 1^ in.xl2 in Bement 

224 Hydraulic Punch 

and Shear 20-ln Bement 

225 Bolt Header 1%-in Acme 

226 Cold Saw Hegley-Cambrla . 

227 Double Stand 

Steam Hammer. 5.000 lb 

228 Single Stand Steam 

Hanuner 1.100 lb 

228 Single Stand 

Steam Hammer. 1,000 lb 

230 Double Staybolt 

Cutter IH-ln 

231 Double Staybolt 

Cutter IH-in 

232 Hammer Riveter. .84-in Allen 

233 Portable Mud Ring 

Riveter Pedrick & Ayer. . 

234 Portable Pneumat- 

ic Riveter Pedrick & Ayer.. 

178 Six Spindle Arch 

Bar Drill 

181 Bolt Header 1-ln Ajax 

182 Bolt Header 1-In AJax 
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LOCATION. 

THE location of the blacksmith shop is an essential 
feature not only as influencing the design and ar- 
rangement of the building, and the layout of the tools, 
hammers, forges, etc., but also as affecting the out- 
put of the shop. The nature of the work and the condi- 
tions surroundmg it, require the building to be in an iso- 
lated location in order to provide light and air on all 
sides. In repair work much material travels from the 
erecting and assembling shops to the blacksmith shop 
and back again, especially in locomotive work. A large 
proportion of the material passing between the locomo- 
tive and blacksmith shops is heavy and bulky. For this 
reason the blacksmith shop should be so situated in re- 
lation to the locomotive department as to provide for 
rnovement over the shortest and most direct route. Such 
material is usually transported on push cars and trucks 
so that distances are important in economizing time and 
increasing output. 

With the increased use of forging machines and the 
general introduction of time and labor saving devices 
for rapidly forming parts entering into car construction, 
a large volimie of material is delivered to the car de- 
partment, especially where the construction of new cars 
is carried on. This material is principally in small pieces ; 
but includes a large number of the same kind and meth- 
ods of rapid production must be supplemented by efficient 
means of quick distribution. 

From the standpoint of shop production the black- 
smith shop is looked upon as a feeder for the other shops. 
Of prime importance, then — though sometimes over- 
looked in preparing original plans — is the provision for 
feeding the blacksmith shop. The blacksmith shop at 
the principal shop plant of a large railway system turns 
out the forgings entering into the construction of new 
cars, the bulk of the car forgings required in keeping up 
the repairs of both freight and passenger car equipment 
on the line, as well as the forgings for locomotive repairs 
and on some systems a certain amount of switch and frog 
work, together with other repair work for the road de- 
partment. 

While in one building, it is very common practice to 
separate the work for the locomotive and car departments 
and place each under the jurisdiction of an individual 
foreman. As there is a difference in the nature of the 
work for the two departments, each occupies a section 
common to itself and the machines, forgoes and equipment 
are arranged accordingly. Naturally the equipment for 
each department is situated in that portion of the black- 
smith shop building nearest to the principal shop which 
it serves. 
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LAYOUT. 

A ground plan in the shape of an L is a convenient ar- 
rangement for the blacksmith shop accessible to both 
the locomotive and car departments, and such a form 
has been used in several places as at Angus, CoUinwood 
and Bumside. Large hammers with their furnaces are 
located in the end of the building nearer the locomotive 
shop, while the open fires occupy convenient positions, 
and bolt headers, shears, upsetting and forging ma- 
chines, etc., are placed to provide for rapid movement 
of finished material to the car department. 

In shops of the ordinary rectangular form, the layout 
of equipment is arranged on the same principle. For 
instance at South Louisville, on the Louisville & Nash- 
ville Railroad, the blacksmith shop is parallel with 
and next to the locomotive shop. The yard crane passes 
one end of the shop and the freight car repair shop is 
parallel to this end, beyond the yard served by the crane. 
Here the equipment for car department work is in the 
end adjacent to the crane runway to provide for rapid 
intake and delivery, while the heavy hammers, etc., for 
locomotive work are at the other end of the shop and are 
accessible from the locomotive shop. 

SIZE OF SHOP. 

The many conditions affecting the demands upon the 
blacksmith shop and the difference in the dimensions of 
the shops on the various railway systems, render it im- 
practical to attempt to give a definite proportion based 
upon any given unit. The introduction of cast steel in 
many details for which forgings were formerly used al- 
most entirely, has affected the necessary size of the black- 
smith shop so far a» the locomotive department is con- 
cerned and the increased scope of forging machines, as- 
sisted by the extended use of formers and dies for rapidly 
duplicating standard parts of cars, has increased the pos- 
sible output of car forgings without enlarging the area 
required by the shop building. 

The dimensions of several prominent shops will in 
some measure serve as a guide for others where condi- 
tions may be expected to be somewhat similar. In this 
connection it is worthy of note that in several instances 
the building for the blacksmith shop is partially given 
over to some other work, in some cases for temporary 
work or until the enlargement of ^principal departments 
increases the demands on the blacksmith .shop. At 
Silvis one end of the blacksmith shop is used as a brass 
foundry. At CoUinwood a brass foundry and a bolt shop 
are included within the smith shop building. The spring 
shop frequently occupies a portion of the smith shop, 
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though a small, individual building is sometimes built for 
this work exclusively. 

For both car and locomotive work, the smith shop at 
Topeka, A. T. & S. F. Ry., is 400 feet by 100 feet, pro- 
viding an area of 40,000 square feet. At Angus, C. P. 
Ry., where much freight car building is done in addition 
to locomotive repairs and the construction of new passen- 
ger cars, the area is approximately 84,200 square feet. 
One wing of the building is 303 feet by 146 feet and the 
other 303 feet by 130 feet. At Danville, C. & E. I. R. R., 
the smith shop'is 136 feet by 100 feet, an area of 13,600 
square feet. At Elizabethport, C. R. R. of N. J., the 
dimensions are 300 feet by 82 feet, an area of 24,600 
square feet. At Silvis, C. R. I. & P. Ry., the build- 
ing is 465 feet by 99 feet and with 86 feet used as a brass 
foundry, the area of the smith shop is approximately 
33,000 square feet. At Collinwood, L. S. & M. S. Ry., 
the area of the smith shop proper is approximately 25,000 
square feet. While not as large as the shop at Angus, 
vet greater than the average, the area at South Louis- 
ville, L. & N. R. R., is approximately 60,000 square feet. 
The blacksmith shop at McKee's Rocks, P. & L. E. R. R., 
contains about 14,000 square feet. 

CONSTRUCTION. 

The construction of blacksmith shops on different rail- 
way systems varies principally in the span of roof trusses 
between side walls, the design of the roof structure and 
the form of the roof for the disposition of smoke. The 
walls are usually of brick, though at Elizabethport the 
walls are of concrete and at Topeka the ends of the build- 
ing above the windows are enclosed with corrugated gal- 
vanized iron supported by steel framing. 

A very general practice has been to span the entire 
floor without providing intermediate supports for the roof 
trusses and in a number of cases this distance equals 100 
feet. The trusses are usually supported by the side walls 
which carry the weight of the roof structure and roof. 
At Topeka the steel skeleton is entirely independent and 
the roof structure is carried by built up steel columns, to 
which the walls are secured to provide stability. The 
roof trusses span a distance of 100 feet. 
'The elimination of supporting columns and the long 
span of roof trusses without intermediate supports, allows 
a free scope in the distribution of equipment on the floor. 
The method of handling heavy work in the blacksmith 
shop by means of swinging jib cranes requires freedom 
of action for the crane arms and the absence of obstruc- 
tions facilitates the arrangement of these cranes. 

The long span of roof trusses together with the require- 
ment of a stiff frame construction to withstand the addi- 
tional load imposed by supporting the upper ends of the 
crane columns, calls for heavy parts and careful design 
of the roof structure. The horizontal loads imposed by 
the swinging jib cranes, require stiff lateral bracings. 
Good design to meet these requirements are particularly 
noticeable at Topeka and Collinwood. 

In some shops of recent construction, and at others not 
yet completed, the shop is divided into three bays, or sec- 
tions, by two rows of columns supporting the roof struc- 
ture. Such an arrangement prevails at Angus, South 
Louisville and Beech Grove (Indianapolis, Big Four). 
The central bay is narrower than the other two. 



DOORS FOR DISTRIBUTION OF MATERIAL. 

A very essential feature in the construction of the 
blacksmith shop, especially where a large amount of work 
is done for freight car construction, is a provision for a 
large number of doors in the walls toward the storage 
yard, in addition to the usual doors fop the delivery and 
distribution of material. 

By providing such doors at intervals of a few yards, 
raw material may be so stored that it will be easily acces- 
sible to the several machines through which it will pass 
in the process of manufacture. Through these doors it 
will travel over the shortest and most direct route and 
workmen consume minimum time in securing material 
for their work. 

HEIGHT FROM FLOOR TO ROOF TRUSS. 

While the distance from the floor to roof trusses at 
some of the older shops is about 20 feet, there is a de- 
cided tendency to increase this height, noticeable at the 
prominent shops of recent design and a height of 28 feet 
has been recommended. The actual dimensions of a num- 
ber of shops are instructive. At Elizabethport, C. R. R. 
of N. J., the height of bottom of roof truss above floor 
of blacksmith shop is 20 feet ; at Sedalia, Mo., M. P. Ry., 
this height is 22 feet ; at Collinwood, L. S. & M, S. Ry., 
24 feet; at Danville, C. & E. I. R. R., 24 feet; at 
SUvis, C. R. I. & P. Ry., 25 feet 6 inches; at McKees 
Rocks, P. & L. E. R. R., 25 feet 9 J^ inches; at Topeka, 
A. T. & S. F. Ry., 30 feet. 

At South Louisville, L. & N. R. R., the bottom line of 
roof trusses is 35 feet 3 inches above the floor of the cen- 
tral bay, while this distance in the side bays is 20 feet. 
At Angus, C. P. Ry., this distance is 32 feet and 20 feet 
in the center and side bays respectively. At Beech Grove 
the central bay is to have a clear height of 38 feet. 

FLOOR. 

Almost without exception, the floor of a blacksmith 
shop is of earth of some kind. This is frequently covered 
with a coating of cinders well tamped, or with clay. 

CRANE SERVICE. 

With few exceptions, crane service in blacksmith shops 
has been confined almost entirely to the use of swinging 
jib cranes. The impression has prevailed that there is not 
sufficient service for a traveling crane to justify the cost 
of its installation and maintenance and the amount of 
smoke and gas present in some blacksmith shops would 
' make it very uncomfortable for an operator of an over- 
head crane. 

In later years, however, the use of traveling cranes has 
gained in favor and improved ventilation has rendered 
it more practical. The entire floor of the blacksmith shop 
of the Philadelphia & Reading Railroad at Reading, is 
served by an overhead traveling crane and the central bay 
of the shop at South Louisville is served by one of 10 
tons' capacity. In order that the crane operator may 
suffer no discomfort from the effect of gases that might 
accumulate near the roof, the cage for the crane operator 
at South Louisville is only 10 feet above the floor. The 
central bay of the smith shop at Beech Grove, Big Four, 
also is to be served by a traveling crane of 10 tons' ca- 
pacity. 
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VENTilJVTION AND LIGHT. 

The ventilation necessary in a blacksmith shop and the 
amount of natural light needed, require a high, free space 
not only to allow the smoke and gas to rise away from the 
floor, and forges but to permit the wide diffusion of light 
from long windows. It is a very noticeable fact that the 
cleanest, brightest and most airy blacksmith shops are 
those with high walls. Without criticism of the appear- 
ance of other shops, the condition always to be found in 
the blacksmith shops of the New York Central at Depew 
and tlie P. & L. E. at McKees Rocks, is particularly com- 
mendable. 

While the roof of the blacksmith shop is usually sur- 
mounted by a wide monitor extending nearly the entire 
length of the roof, this is provided for the sake of ventila- 
tion rather than to distribute light. The windows in the 
walls are depended upon principally for natural light and 
it is generally considered that the window area should 
equal at least sixty per cent of the wall area. 

In order to offer least obstruction to the free circula- 
tion of air throughout the shop in warm weather and in 
warm climates, when it is desired to have the windows 
open, it is very common for at least some of the sashes in 
each window, usually at or near the top, to be hung on 
pivots. A greater opening is thus provided than by mere- 
ly raising and lowering the sashes. At South Louisville 
all sashes of the windows in the side walls are hung on 
pivots. 

At. some shops the roof is built with a high pitch and 
« comparatively narrow monitor, while at others the roof 
'<5 almost flat with a wide monitor. Where the buildine: 
^s divided into three sections by two rows of columns sup- 
porting the roof structure, the roof of the central section 
is higher than the roofs of the side sections and the higher 
roof is surmounted by a monitor of ample dimensions. 
Windows above the roofs of the side sections admit light 
to the central section and aid in ventilation. 

An arrangement frequently followed in the construction 
of the monitor is to alternate the windows along the sides 
with spaces having wooden slats built in on an angle, thus 
permitting the circulation of air while excluding rain or 
snow. The entire length of both sides of the monitor is 
sometimes equipped with glass sashes. In some cases all 
of the sashes are hung on pivots and in others alternate 
sashes are permanent and tliose between are pivoted. 

HAND FORGES. 

Hand forges are usually arranged in a row along the 
wall, placed conveniently according to the class of work 
which they serve. The distance between centers of forges 
varies from 14 to 16 feet and 15 feet is a very common 
spacing. A spacing of 18 feet between centers of forges 
has been used successfully for heavy locomotive work, 
and it is believed that this distance will become more com- 
mon in shops of the future. In the case of single forges a 
distance of 5 feet from wall to center line of forges is con- 
sidered ample, with a free space of about 20 feet from 
the center line toward the interior of the shop for work- 
ing room. This gives an area of about 375 square feet 
per forge. 

The arrangement of the forges in the blacksmith shop 



of the P. & L. E. at McKees Rocks is a good example of 
the use of double forges. Here, a row of double forges 
is situated on a center line 15 feet from the wall and each 
forge is placed at an angle of 54 degrees with this line. 
They are spaced 15 feet between centers and an area 20 
feet wide from the center line of the forges toward the 
interior of the shop is allowed for working room. Such 
an arrangement provides a working area of 525 square 
feet for each double forge or about 262 feet for each fire. 
In addition to the floor space gained, this arrangement 
has the further advantage of reducing the number of 
stacks and holes in the roof by one half, where hoods are 
used over the forges. Forges are arranged at uniform 
height, say about 24 inches and are usually of uniform 
shape and size. 

Careful provision for tool racks is a necessary detail not 
to be overlooked, for while the care and maintenance of 
tools and equipment is the duty of the energetic foreman, 
it is within the province of the designer to prepare for 
maximum output by providing for such seemingly minor 
details as well as for the larger details. 

The removal of smoke and gases from the forges is 
provided for by different methods. In some shops the air 
supply and exhaust are carried in underground ducts and 
placing the forges in groups of four simplifies the ar- 
rangement. Individual exhaust connections fi'om the 
forges lead into a main duct and smoke and gases are 
discharged by fans through short stacks above the roof. 

In other shops each forge is served by the ordinary 
hood with a stack extending through the roof, or one 
stack serves two forges placed back to back. It is not 
uncommon for blast pipes to be carried along the wall 
with individual leads between the main blast pipe and 
the several forges. The equipment, then, is all above 
ground and is accessible at all times. 

At still other shops there are no hoods or stacks over 
the forges and all smoke and gas is expected to pass out 
of the building through windows in the sides of the moni- 
tors and through ventilators above the monitors. The 
experience at some shops, where great care was used in 
their design to provide for efficient ventilation, is said 
to have proved that smoke hoods are unnecessary and 
that the interior of the building is clear and free from 
smoke and gas at all times. 

FUEL FOR FURNACES. 

Oil is the most common fuel used in blacksmith shop 
furnaces. In later years it has rapidly displaced coal and 
coke, not only proving more satisfactory and economical 
as a fuel, but it improves the appearance of the shop by 
removing the necessity of unsightly coal and coke boxes 
about the shop. Comparative costs of coal and coke for 
fuel as against oil depends upon the locality in which the 
shop is situated. Tt has been demonstrated by practice 
that with oil as fuel it is possible to obtain a larger output, 
better grade of work, greater intensity of heat, as well as 
a more even heat, to eliminate the necessity of attending 
to fires, to shorten the time required to bring the furnace 
to the desired working temperature and to improve the 
conditions under which furnace men work. 

It IS worthy of note that at the Altoona and Juniata 
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shops of the Pennsylvania Railroad, the furnaces for 
heavy work burn gas as fuel and a gas producer plant is 
operated in connection with the blacksmith department at 
each of these points. 

FURNACE EQUIPMENT. 

It is a noticeable fact that in a majority of the new 
shops particular attention has been paid to the furnace 
equipment, the design of the various furnaces for the vari- 
ous machines and their location in relation to the ma- 
chines and movement of material. 

No part of the general railroad repair plant has under- 
gone a greater change during the past ten or fifteen 
years than the blacksmith shop, for the reason that, 
whereas, a few years ago a majority of the work passing 
through that shop was done on open fires and a large 
quantity of the new material was purchased from manu- 
facturing concerns, today, due to the introduction of forg- 
ing machinery, a majority of the work in the new shop 
is, or should be machine work. 

The output of the machines using heated material being 
primarily governed by the rapidity with which the ma- 
terial can be furnished has led to careful consideration of 
the shop furnace proposition. Properly designed oil fur- 
naces occupy approximately 60 per cent less shop space 
than coal or coke furnaces, and, due to the absence of coal 
or coke bins, trucking of coal to or ashes from blacksmith 
shop, permit of almost ideal arrangement of the tools and 
furnaces, and a good economical movement of raw ma- 
terial to the machines and finished material to storeroom. 

In machine blacksmithing it is very important that the 
material be heated in a nice, soft, reducing heat, as excess 
scale or oxidation is detrimental to good die work and 
hard on the dies. Furnaces should be designed to meet 
the particular requirements of each class of machines, 
so that the maximum output may be obtained, the opera- 
tion of the furnaces may be as economical as possible, 
and as nearly as possible ideal shop conditions for the 
machine operators prevail. 

BLAST. 

In connection with furnace equipment and open fires 
particular attention should be paid to the layout of blast 
piping. Efficient blast is a very important consideration 
to the blacksmith shop, as it practically governs the heat- 
ing capacity not only of the furnaces but of the open fires. 
Where blast is inefficient, not only are the fires and fur- 
naces poor heaters but combustion is poor owing to the 
tendency of tlie men to crowd the fires and furnaces, and 
poor blast conditions make an expensive proposition gen- 
erally. A majority of the new shops are furnishing blast 
to open fires and furnaces at a velocity equal to about 8 
or 9 ozs. 

In laying out blast lines it is very important that main 
delivery pipe be of sufficient size not only to supply the 
required tuyere area, but also to take care of some future 
extensions. Otherwise it is necessary to resort to the ex- 
pensive practice of speeding up the fan equipment. Bends 
in blast piping should be calculated so as to give the least 
frictional resistance. Several of the new shops have had 



considerable difficulty due to extreme frictional losses 
in their blast systems. 

ARRANGEMENT OF EQUIPMENT. 

Properly grouping machines and equipment minimizes 
the expense of manufacture and repair by reducing the 
extent to which it is necessary to handle material. Bolt 
headers, forging machines, bolt cutters, are grouped near 
together and the punches and shears are situated con- 
veniently to the headers as well as to the bulldozers and 
belt hammers. In locating machines care is required 
in providing ample space not only for working room 
about the individual machine, but also for tracks to pro- 
vide for the movement and delivery of material. •, 

The classes of work done in the blacksmith shop re- 
quire the use of steam hammers varying in size from 
800 pounds to 6,000 pounds. The equipment to serve 
each hammer depends on the class of work to which 
it is devoted and the extent to which it can be kept in 
continual service. In some instances a single large fur- 
nace will keep one heavy hammer busy almost continually. 
In others one steam hammer will serve two large forges 
and for some classes of work, one hammer will serve six 



forges. 

The extent to which oil furnaces are used in blacksmith 
shops, allows many machines to be served by individual 
furnaces. The furnace and the machine are so close to- 
gether that material is handled rapidly and in large quan- 
tity. By placing the machine and furnace near a door 
providing entrance from the storage yard material for a 
given class of work will be piled adjacent to the machine 
through which it passes and delivery from the yard is 
simplified. This provision is supplemented by conven- 
ient crane and track service. For instance, each bulldozer 
and the oil furnace adjacent to it are usually served by 
a swinging jib crane, so arranged as to cover the ma- 
chine, furnace and an adjacent track. 

Where a large amount of work of certain classes is to 
be done, provision for rapid movement and minimum 
handling reduces the cost of operation and increases the 
output. For instance, t^ke the manufacture of truss rods. 
By placing two sets of machines of the same type in 
proper locations, rods may be passed from furnace to 
machines in such manner that both ends of the same rod 
are heated, upset and threaded without reversing the rod, 
opposite ends being worked in different furnaces and 
machines. 

METHODS OF OPERATION. 

The design, arrangement and layout of the shop are so 
dependent upon the class and amount of work to be 
turned out that it is interesting to study some of the 
methods introduced for rapid delivery in large bulk. 

In ordering raw m.aterial for new rolling stock it is 
the practice of some shops to order iron cut to lengths 
for the various purposes required, Por instance, in order- 
ing arch bar iron, instead of calling for standard bars, 
the iron is ordered in pieces of required length. • Such 
practice eliminates waste and the expense of frequent 
handling and allows material of a given class to be di- 
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rectly unloaded and piled together in locations con- 
venient to the various machines, and advances the in- 
terest of contract workers, but it increases the difficulty 
of checking deliveries. 

At one large railway shop where twenty-eight or thirty 
new box cars are built per day, in addition to the passen- 
ger car and locomotive work, such large quantities of ma- 
terial are delivered that a system has been developed for 
checking the intake and output of the shop for certain 
orders by determining the amount of material used in 
each car and recording the iron used by a count of the 
cars built each day. The record of all material received 
is then checked according to the tally of material entering 
into the constniction of the car. 

To illustrate the magnitude of the problem in checking 
the intake of a blacksmith shop operated on a large scale 



and to give some idea of the large volume of iron to be 
delivered for car construction work alone, attention is 
called to the fact that in a thirty-ton box air there are 
about 5,600 pounds of wrought iron ahd mild steel and 
about 23,000 pounds in a standard coach or diner. 

Some of the smaller pieces made in the blacksmith 
shop, such as nuts, bolts, etc., require so much handling 
during the process of manufacture, that unless trans- 
ferred in bulk the cost of handling equals or exceeds the 
cost of forging. The necessity of cheap and rapid move- 
ment has developed methods whereby the pieces are not 
allowed to touch the floor. This includes the use of 
specially designed boxes, in some cases mounted on 
wheels, so that in passing through the several machines 
material passes from one box or wagon to another and 
all deliveries are made in bulk. 



Usi of Equipment in Representative Railway Blacksmith Shops 



A., T. & S. F. RY.— TOPBKA. 

Machine. Size. Maker. 

4 Steam generaUng fumace8..M h. p A., T. ft 8. F. Ry. 

1 large furnace No. 3 A., T. St 8. F. Ry. 

5 Spring furnaces A.. T. & 8. F. Ry. 

2 Band furnaces A. T. & 8. F. Ry. 

6 Miscellaneous furnaces Small A., T. & 8. F. Ry. 

2 Feed water pumps No. 8 Knpwles 

S Double frame steam hammers. 5,000 ]bs....Chambersburg Bng. Co. 
1 Double fkume steam hammer. 4.000 lbe...Nile8, Bement» Pond Co. 
1 Single frame steam hammer. . 2,500 lbe...NileB, Bement» Fond Co. 
1 Single frame steam hammer.. 1,500 lbs...Niles, Bement, Pond Co. 
1 Single frame steam hammer.. 1,100 lb8...Nile8, Bement, Pond Co. 

1 Single frame steam hammer. .1.100 lbs Morgan 

2 Single fktime steam hammers. 260 lbs Morgan 

1 Single frame steam hammer.. 160 lbs Morgan 

2 Single frame steam hammers. 260 lbs. Bement 

1 Single frame steam hammer. .860 lbs Bement 

1 Single frame pneu. hammer A., T. & 8. F. Ry. 

1 Forging machine ...4 ins AJaz Manufacturing Co. 

1 Bulldoser Large Williams, White ft Co. 

2 BuUdoserv Small A., T. ft 8. F. Ry. 

8 Bolt headers IH in OUver 

1 Bolt header 2H ins. ...AJax Manufacturing Co. 

1 Bolt header >...,% In Burdick 

1 Bolt header 2 ins National 

1 Motor-driven punch andshear.2% ins Williams, White & Co. 

1 Steam punch and shear 8 ins Hercules Iron Works 

1 Washer punch 18-in. throat 

1 Punch and shear % in Colton 

1 Spring punch and shear John Bvans' Sons 

1 Taper rolls John Bvans' Sons 

1 Bye bolt machine Williams, White ft Co. 

1 Brake lever rolls AJax Manufacturing Co. 

1 Arch bar drill 6 spindle. . .Nlles-Bement-Fond Co. 

1 Heavy grinder (double) 24 ins A., T. ft 8. F. Ry. 

1 Emery grinder 24 ins A., T. ft 8. F. Ry. 

1 Band press Tlnnis, Oleeon ft Co. 

1 KiM>er and trimmer John Evans' Sons 

1 Spring tester Riehle 

1 Case hardening ftimace A., T. ft S. F. Ry. 

1 Annealing furnace A., T. ft S. F. Ry. 

1 Pressure blower No. 10 B. F. Sturtevant ft Co. 

1 Pressure blower No. 9 B. F. Sturtevant ft Co. 

1 Pressure blower No. 8 B. F. Sturtevant ft Co. 

40 Smith fires 

B. R. ft P. RY.— DU BOIS. 



Biachlne. 

1 Double frame steam hammer. 

Single frame steam hanuner. . 

Dead stroke hammer 

Comb, power cutting-ofE saw. 

Flue cleaner 

Flue- welding machine 

Flue-welding furnace. ........ 

Pair flanging clamps, air op- 
erated 

Pair fianging clamps, hand op- 
erated 

Spring forming machine..., 

Tube rolling and cutting out 
machines 

Band saw 

Heavy pattern single spindle 
radial vertical right-hand 
boring machine ^ . . 



1 
2 

1 
1 



Sixe. Maker. 

3,000 lbs....Nlle8-Bement-Poiid Co. 

800 lbs Ntles-Bement-Pond Co. 

60 lbs Scranton ft Co. 

No. 2.. Newton liaohine Tool Wks. 

Otto 

Harts 

Railway Materials Co. 



12 ft. 
9 ft. 



, Acme Machinery Co. 

48 ins Clement 



No. 6B Greenlee Bros, ft Co. 



CANADIAN PACIFIC RAILWAY— ANGUS. 

Machine. Size. Maker. Motor H.P. 

Hammer 2.000 lbs. ...Nlles-Bement-Pond Co 

Hammer 6.000 lbs. . . . Nlles-Bement-Pond Co 



Hkmmer 8,600 lbs. ...Davy Bros. 

HSEunmer 1,200 lbs. ...Davy Bros 

Hammer 8.000 lbs. ...Nlles-Bement-Pond Co 

Hammer 1,280 Ibe. ...Davy Bros. 

Hammer 1,600 lbs. ...Nlles-Bement-Pond Co 

Upsetting machine. ... 6 ins. AJaz Maaufaeturing Co li 

Hammer 800 lbs DaVy Bros. 

Hammer 400 lbs J. Bertram ft Sons Co 

Hammer 600 lbs. Davy Bros 

Hammer 260 lbs. Nlles-Bement-Pond Co. 

Hammer 260 lbs. Nlles-Bement-Pond Co. 10 

Punch and shears J. Bertram ft Sons Co 10 

Beaudry hanuner Beaudry Manufacturing Co... 8 

Plat iron saw C. P. R. 6 

Spring rolls Craven Bros. 6 

Spring taper machine Craven Bros. 6 

Iwnmer 200 lbs C. C Bradley ft Son S 

Hammer 100 lbs. C C. Bradley ft Son 8 

Hammer 100 lbs C. C. Bradley ft Son 8 

Hammer 100 lbs C. C. Bradley ft Son 8 

Eye bolt machine Williams, White ft Co 8 

Bolt header IH in. National Machine Co 6 

E}3re bolt machine Williams, White ft Co 8 

Forging machine ....2 ins. AJaz Manufacturing Co 10 

Rivet Machine IH in. AJaz Manufacturing Co 6 

Forging machine AJaz ICanufacturing Co..^.«.. f 

Single shears J. Bertram ft Co 8 

Upsetting machine ..2 ins. AJaz Manufacturing Co 10 

Bolt cutter 2 ins. J. Bertram ft Co 8 

Upsetting machine ..8 ins AJaz Manufacturing Co 10 

Bolt cutter 2 ins. J. Bertram ft Co 8 

Nut burring 2 ins AJax ICanufacturing Co 8 

Forging machine ....8 ins AJax Manufacturing Co 10 

Nut burring machine. 1^ in AJax Manufacturing Co 8 

Nut machine 1^ in National Machine Co 10 

Nut burring machine AJaz Bianufaoturing Co 8 

Nut machine % in. National BCachlne Co 6 

Bolt header IH in National BCachlne Co 6 

Round Iron shears J. Bertram ft Co 8 

Round iron shears J. Bertram ft Co 8 

Bolt header ^ IH in NaUonal BCachlne Co 6 

Round iron shears J. Bertram ft Co 8 

Bolt header 2 ins National BCachlne Co 6 

Bulldoser No. 6 ^^HlUams. White ft Co 16 

Bulldoser No. 6 Williams, White ft Co 10 

Bulldoser No. 6 Williams, White ft Co 16 

BuUdoser No. 4 Williams, White ft Co 10 

Bulldoser No. 6 Williams, White ft Co 10 

Bulldoser No. 4 Williams, White ft Co 10 

Punch and shears J. Bertram ft Co 10 

Hammer 2.000 lbs. ...J. Bertram ft Co 

Hammer 1,200 lbs. ...J. Bertram ft Co 

Hammer 2.000 lbs. ...Nlles-Bement-Pond Co 

Punch and shears J. Bertram ft Co 16 

Punch and shears J. Bertram ft Co 10 

Bulldoser No. 4 Williams. White ft Co 10 

Punch and shears J. Bertram ft Co 16 

Hammer 600 lbs Davy Bros. 

Bolt header 1% in National BCachlne Co 6 

Fire brick crusher C. P. R 

Hyd. Buckles press C. P. R. 

Hammer 4,400 lbs. . . . Nlles-Bement-Pond Co. 

Hammer 2.000 lbs. . . . Niles-Bcment-Pond Co. 

Upsetting machine ... 2 ins. AJax Manufacturing Co 

ETyebolt machine •. AJax Manufacturing Co 

Beaudry hammer ....850 lbs Beaudry Manufacturing Co... 6 

Hammer 200 lbs 

Brake key rolls 

LIST OF FURNACES AT ANGUS, C. P. RY. 

Extra large forging furnace. 6 ft. 6 Ins. deep x 18 ft. long, with two 
doors, for 6,000-lb. hammer. 
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Larse forgln^r furnace, 5 ft. deep x 7 ft lon^r* with two doors for 

8,600-lb. hammer. 
Caae-bardenincT furnace, 6 ft. x 7 ft., standard design, clear opening 

in front. 
Large forging furnace. 5 ft. deep x 7 ft. long, with two doors, for 

9,000-lb. hammer. 
Large forging furnace, 4 ft. 2 ins. deep x 36 ins. long, with one door 

for 1,600-lb. hammer. 
Small forging furnace for upsetting machine. 
No. 2 forging furnace for Beaudry hammer. 
No. 2 forging furnace for Beaudry hammer. 
Small forging furnace for brake key rolls. 
Spring bending furnace, 28 ins. wide x 31 ins. deep, with one door, 

for buckle press. 
Spring tempering furnace, 16 ft. 6 ins. long x 5 ft. wide, furnished 

with eight doors, arranged four on each side, for four fitters 

and four helpers. 
Spring tempering and nibbing furnace, for dpring rolls. 
No. 2 forging furnace for Bradley hammer. 
No. 2 forging furnace for Bradley hammer. 
No. 2 forging furnace for Bradley hammer. 
No. 2 forging furnace for Bradley hammer. 
Small forging furnace, bricked up, for bolt header. 
Small forging furnace, bricked up, for eye-bolt machine. 
Small forging furnace, bricked up, for bqlt header. 
Small forging furnace, bricked up, for eye-bolt machine. 
Forging machine, 6 ft deep x 28 ins. wide, with one door for con- 
tinuous rivet-making machine. 
Small forging furnace, bricked up, for forging machine. 
No. 2 forging furnace for 2-in. upsetting machines. 
No. 2 foiging furnace for 3-in. upsetting machine. 
Forging furnace, 81 Ins. deep x 28 ins. wide, with one door for nut 

machine. 
Forging furnace, 6 ft. deep, 28 ins. wide with one door, for nut 

machine. 
Forging furnace, 5 ft. deep, 28 ins. wide with one door, for nut 

machine. 
Small forging furnace, bricked up, for bolt header. 
Small forging furnace, bricked up, for bolt header. 
Small forging furnace, bricked up, for bolt header. 
Double bulldozer furnace, with two furnaces for heating material, 

each 8 ft. 11 ins. long x 36 ins. wide, with one door for 16 

h. p. bulldoser. . , 

Double bulldozer furnace, with two furnaces for heating material, 

each 8 ft 11 ins. long x 86 ins. wide, with one door for 20 

h. p. bulldozer. ^ ..... . _. , 

Double bulldozer furnace, with two furnaces for heating material, 

each 8 ft. 11 ins. long x 86 ins. wide, with one door for 16 

h. p. bulldozer. 
Single bulldozer furnace, 8 ft 11 ins. long x 36 ins. wide, with one 

door for 15 h. p. bulldozer. 
Single bulldozer furnace, 8 ft 11 ins. long x 36 ins. wide, with one 

door for 10 h. p. bulldozer. 
Large foiging furnace, 4 ft. 2 ins. deep x 86 ins. long, with one 

door tor 2,000-lb. hammer. 
Large forging furnace, 6 ft deep x 7 ft. long, with two doors for 

2,000-1d. hammer. 
Single bulldozer furnace, 8 ft. 11 ins. long x 86 ins. wide, with one 

door for 10 h. p. buUdoaer. ^ , ^ 

Furnaces in this list provided by Railway Materials CJo. 

C, R. L & P. RY.— SILVIS. 



Hydraulic bar shears 

Machine. 

Double stay-bolt cutter 

Bolt pointer 

Forging machine 

Long-stroke hammer 

Single-stand hammer 

Single-stand hammer 

Hydraulic bar shears 

Hydraulic punch and shear.. 

Bolt header 

Cold saw 

Double-stand steam hammer. 

Single-stand steam hammer.. 

Single-stand steam hammer.. 
2 Double staybolt cutters 

Hammer riveter, pneumatic. 

Portable mud ring riveter, 
pneumatic 

Portable riveter 

Arch bar drill 

Cushioned liammers 

2 Bolt headers 



Size. Maker. 

2-ft. round. Niles-Bement, Pond Co. 

1^-lns Acme Machinery Co. 

Acme Machinery Co. 

No. 8 AJax Manufacturing Co. 

1,600 lb8...Chambersburg Engr. Co. 
1,600 lbe...Chambersburg Bngr. Co. 
1,500 lbs...Chamber8burg Engr. Co. 
m, by 12. .Niles, Bement Pond Co. 

20-ins Niles, Bement Pond Co. 

1% ins AJax Manufacturing Co. 

Hegley-Cambria 

5.000 

1,100 

1,000 

1% in 

84 in. reach John F. Allen 



Pedrick & Ayer 

Pedrick & Ayer 

Six spindle 

200 lbs C. C. Bradley & Son 

l-ln AJax Manufacturing Co. 



L. S. & M. S. RT.— COLLINWOOD. 



Motor 
H. P. 

50 



Machine. Size. Maker. 

Volume Blower No. 11 Buffalo Forge Co 

Steel Plate ExhausterllO ins Buffalo Forge Co 

Bolt Header 1% ins Acme Machinery Co... 

Bolt Header IH ins Acme Machinery Co ^20 

Forging Machine 2H ins Ajax Machinery Co — 

Bolt Header 1% ins Acme Machinery Co. . . 

Triple Head Bolt Cut- 
ter 2 ins Acme Machinery Co.. 

Triple Head Bolt Cut- 
ter 1^ ins Acme Machinery Co.. 

Triple Head Bolt Cut- 
ter IH ins Acme Machinery Co.. 

Double Head Bolt Cut- 
ter 2% ins Acme Machinery Co. . 

Nut Tapper 6-spindle . . . . Acme Machinery Co. . 

Nut Tapper 5-splndle . . . .Acme Machinery Co < 

Large Tapering Rolls John Evans' Sons 

Combined Nipper and I 

Trimmer Machine John Evans' Sons r^ 

Combined Punch and 
Shear John Evans' Sons 



>15 



Compact Hammer. ...200 lbs C. C. Bradley A Son. 

Compact Hammer 200 lbs. C. C. Bradley & Son. 

CTompact Hammer.... 200 lbs C. C. Bradley & Son. 

Comi>act Hammer 200 lbs C. C. Bradley & Son. 

Compact Hanuner 60 lbs C. C. Bradley & Son . 



>-20 



Machine. 



Maker. 



L. & N. R. R.- 



Steam 
Steam 
Steam 
Steam 
Steam 
Steam 



Hammer. , 
Hammer. . 
Hammer. . 
Hammer., 
Hammers. 
Hammer. . 



Hammers 

No. 9 Forging Machine 

Forging Machine 

Forging Machine 

Forging Machine 

Forging Machines 

2 Forging Machines 

3 Compressed Air Bulldozers... 
1 Compressed Air Bulldozer... 

1 Eye Bolt Header 

1 Oombination Punch and Shear. 



Size. 
-SOUTH LOUISVILLE. 

..6,000 lbs...Chambersburg Engr. Co. 
..4,500 lbs....Niles-Bement-Pond Co. 
..3,500 lbe...Chambersbuiig BShgr. Co. 
..2,500 lb6....Niles-Bement-Pond Co. 
..1,500 lbs....Nile8-Bement-Pond Co. 

..1,000 lbs William Sellers & Co. 

.. 200 lbs C. C. Bradley & Son 

AJax Manufacturing Co. 

..4 ins AJax Manufacturing Co. 

..2 ins AJax Manufacturing Co. 

..1^ ins AJax Manufacturing Co. 

..1 in AJax Manufacturing Co. 

. . 1 in Oliver 

18 ins L. & N. R. R. 

10 ins L. A N. R. R. 

Williams, White & Co. 

Punch reach 27 ins. Shear, 28 
ins Niles-Bemen t-Pond Co. 

15 Ins. reach Hilles & Jones 

24 ins. reach. William Sellers & Co. 

Niles- Bement-Pond Co. 

34 ins Harrington St Son 

86 ins Niles- Bement-Pond Co. 

30 ins Putnam Machine Qo. 

30 ins David W. Pond Co. 

36 ins Aurora Tool Works 

4 spindle... W. F. & J. Barnes Co. 

1% Ins., 2 spindles .Acme liach. Go. 

2 Ins., 2 spindles... Acme Mach. Go. 

1^ Ins., 4 spindles. Acme Mach. Co. 

2 Ins., 8 spmdles. ..Acme Mach. Co. 

2 Ins., 6 spindles.. Acme Mach. Co. 

1% Ins., 6 spindles. Acme Mach. Co. 

% in., 2 spindles 

1 in., 6 spindles... Acme Mach. Co. 

2 Ins., 4 spindles 

7-8 in., 6 spindles. .Niles-Bement- 

Pond Co. 

4 No. 1 Heating Furnaces Railway Materials Co. 

9 No. 2 Heating Furnaces Railway Materials Co. 

5 Box Furnaces Rallifay Materials Co. 

Case Hardening Furnace Railway Materials Co. 

Axle Furnace Railway Bfiaterlals Co. 

Emery Grinder L. & N. R. R. 



1 
1 
2 
8 
1 
1 
1 
1 
1 
I 
1 
1 
1 
1 
1 
1 
1 
1 
1 



No. 6 Punch 

Shear and Trimmer. 
Round Iron Shears.. 

Drill Presses 

Drill Press 

Drill Press 

Drill Press 

Drill Press 

Drill 

Threading Machines. 
Threading Machine . 
Threading Machine . 
Threading Machine . 

Nut Tapper 

Nut Tapper 

Nut Tapper 

Nut Tapper 

Nut Tapper 

Nut Tapper 



PENNSYLVANIA RAILROAD— CLEAN. 



Machine. 



Size. 



Maker. 



Motor 
H. P. 



Temx>ering Furnace 

Single Frame Steam 

Hammer 260 lbs Chambersburg 

2 Single Frame Steam 

Hammers 2,000 lbs.... Chambersburg 

Double Frame Steam 
Hammer 4.000 lbs. . . .Chambersburg 

Frame Fire 

Scrap Furnace 

Case Hardening Fur- 
nacse 

Flue Tester 

Flue Heating Fur- 
nace Railway Materials Co... 

Flue Cutting Off 
Machine (Indiv. Drive, 1-H. P. motor). 

Spring Heating Fur- 
nace 

Spring Annealing 
Furnace 

Spring Band Heat- 
ing Furnace 

Hydraulic Spring 
Unhanding Press.. 

Hydraulic Spring 
Banding Press .... 

Flue Welding Fur- 
nace Railway Materials Ce. . . 

Flue Welding Ma- 
chine 

Flue Cutting Off 
Machine 

Spring Cambering 
Machine ; >-20 

Rolls, Shears and 

Nibbing Machine 

Punch and Shears 

Heating Furnace J 

Spring Testing ICa- 
chlne 60,000 lbs. capacity.. Riehle 

Shears Hilfes & Jones ~ 

Upsetting and Forg- 
ing Machine 2^ ins Acme 

Upsetting Machine. . 1% ins AJax 

Triple Head Bolt >25 

Cutter 2 ins Landls t 

Bolt Cutter 2 spin. 3 In. . Acme | 

Bolt Cutter 2 spin. 2 in. .Acme ' 

Bolt Cutter 2 spin. IHln.Acme J 
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BLACKSMITH SHOP 
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END ELEVATION OF BLACKSMITH SHOP AT TOPEKA, A. T. & 8. F. RY. 



PARTIAL SECTION AND DETAILS OF CONSTRUCTION OP BLACKSMITH SHOP AT TOl'BKA, A., f. A B. P. HT. 




^A ^C^— M k^ iik- i=^ ^-— :-£^ i^v 

HALF SIDE BLBVATION OF BLACKSMITH SHOP AT TOPEKA. A., T. ft S. F. RT. 
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CROSS SECTION OF BLACKSMITH SHOP AT BILVIB, C, R. L 
& P. RY.— SHOWING HEATBR PIPES. 
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CROSS BBCnON OP BLACKSMITH SHOP AT SOUTH LOUlSVILLB, L. 4 N. R. H. 





BLBVATION OF SLACESKTTH SHOP AT ANOCS. C. P. BT. 
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CROSS SECTION OP BLACKSMITH SHOP AT COLLINWOOD, L, S, ft M. 8. RT. 





PARTIAL ELSVATIONS AND SRCTIONS OF BLACKSUTTH SHOP AT M'KEBS ROCKS. P. ft I.. E. R. R. 
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CB088 MICTION OF BLACKSMITH SHOP AT 8CRANTON (KBTaER VAJiJJY), D. U * W. R. 3. 




CROSS SECTION OF BLACKBMITE SHOP, SHOWING 

ABRANOBMENT OF EXHADST PIPES AND HOODS AT 

SCRANTON, D.. L. 4 W. R. B, 




LONGITUDINAL SECTION OF BIACKSUITH SHOP, SHOWING AitRANGBMENT OF BXHAtlST PIPES AND HOODS AT 
SCRANTON, D., L. A W. R. R. 



END AND SIDE 



OF THE BLACKBUITH SHOP 
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PLAK OF BLACKSMITH SHOP, SHOWINQ ARBAMCHBIUeMT OF BQUUVIfiNT AT OLBAN. N. T., P. B. B. 




PLAN OF BLACKSHITB SHOP, SHOWDTO ABRANOmiiafT OF BQTnPlOINT AT ANOUS. C P. 
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PLAN OF BI^ACRBMITH SHO? AT OfiU-WBIN, C. Q. W. RT. 




PLAN OP BLACKSMITH SHOP, BHOWINQ LATOtJT OF 

BQDIPHBNT AT EAST ST. LOUIS, T. B. R. ASSN. 

OP ST. LOUIS. 
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PLAN OF BLACKSMITH 8HOP AT SOUTH LOUISVnX.E, L. & N.R. R. 
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PLAN OF BLACKSMITH SHOP AT M'KBBS ROCKS, P., ft L. B. R. R. 




PLAN OF BLACKSMITH SHOP, SHOWING LAY-OUT AND ARRANGEMENT OF MACHINES AND FORGES AT SCRANTON 

FREIGHT CAR SHT^PS. D.. L. & W. R. R. 
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PUiN OF BLACKSMITH SHOP, SHOWING LAYOUT OF BQUIPMBNT AT TOPBKA. KAS.. A., T. & 8. F. RT. 



Railway Shop Up to Date 

Chapter V. 



FREIGHT CAR SHOP 



THE freight car department includes the equip- 
ment for the construction of new cars, heavy 
repair work, and light or running repairs to cars. Pro- 
visions for these several classes differ to some extent 
at the shops of the various railway systems. At the An- 
gus shops of the Canadian Pacific Railway, practically 
all freight car work is confined to the construction of new 
cars. The shops at Angus include a locomotive depart- 
ment and a passenger car department, as well as that for 
freight car work. The Keyser Valley shops of the 
D. L. & W. Railroad at Scranton, Pa., are operated 
almost exclusively for the construction and repairs of 
freight cars and include no other departments. The 
Wabash Railroad has built new car shops at East 
Decatur, 111., to provide for the repair of both passen- 
ger and freight ear equipment. The Readville, Mass., 
shops of the N. Y. N. H. & H. are operated for the 
maintenance and repair of both freight and passenger 
car equipment, and the Sedalia, Mo., shops of the 
M. K. & T. Ry. are operated entirely for car work. 

LOCATION. 

The majority of American shops include both locomo- 
tive and car departments and the several buildings of 
each shop plant are placed according to requirements 
for the most economical operation of the plant as a whole. 

Inasmuch as the freight car shop is an assembling 
point for a large amount of material, both wood and 
metal, the principal features are its location with 
regard to delivery, ample storage space adjacent to 
the shop and facilities for the rapid handling of 
material in large quantities. 

In view of the large amount of material assembled, 
communication with the several auxiliary or sub de- 
partments, should be direct and convenient, for in- 
stance, from the mill, storage yard, truck shop, car ma- 
chine shop, blacksmith shop and foundry. Where a 
single foundry serves both the locomotive and car de- 
partment, its location near the locomotive shop is pre- 
ferable inasmuch as heavier castings go to the locomo- 
tive shop and the smaller castings of the car department 
are more easily delivered in bulk over the greater dis- 
tance. 

The freight car repair shop is usually adjacent to 
the freight car repair yard or covers a portion of the 
yard tracks. This provides for minimum amount of 
switching of bad order cars and locates both heavy anrf 
light repair work adjacent to the same base of supplies. 

BUILDING. 

The structural work of the freight car repair shop 
is comparatively simple. The principal requirements are 
a long narrow building, protection for men and equip- 
ment against the weather and ample natural light. 



The modern freight car shop is similar to the other 
principal shop buildings in being constructed with a 
steel skeleton and brick walls. The introduction of 
heavier cars, both wood and steel, makes overhead cranes 
desirable in at least a portion of both the freight car re- 
pair shop and the shop for erecting new cars. With the 
larger cars of today, the cost of construction and main- 
tenance is increasing, so that the need of cranes and 
other facilities for the economical operation of the shop 
is felt. 

By arranging four longitudinal tracks on 20-foot 
centers and so placing them that the centers of the 
outer tracks will be 15 feet from the faces of crane 
columns, a span of 90 feet may be had for the crane. 
Assuming that it is desired to provide a standing 
capacity of 80 cars, a floor area of 90,000 square feet 
would be required. Allowing 50 feet per car, the 
length of each track would be 50 x 20 = 1,000 feet. 
With four tracks arranged on 20-foot centers and with 
15 feet from centers of outer tracks to face of col- 
umns, the width of floor between columns would be 
(3 X 20) -f- (15 X 2) = 90 feet and 1,000 (length of 
track) x90 (width of floor) = 90,000 square feet, area 
of floor. 

A feature very necessary for the construction of new 
cars is ample entrances to the building by which delivery 
of material may be made. 

ARRANGEMENT OF TRACKS. 

It is generally conceded that longitudinal tracks are 
the most satisfactory, both for the erection of new cars 
and the repair of old. Such an arrangement provides 
a feasible method of handling cars in strings, and lends 
itself most readily to an economical distribution of mate- 
rial due to the large amount of comparatively light mate- 
rial to be handled and to the frequency with which one 
car is replaced by another on the same working space. 

Some shops still in existence would indicate that 
several years ago there was a question as to the most 
desirable arrangement of tracks. However, such shops 
are confined principally to the smaller and older ones, 
and the more recently constructed are almost uniform 
in providing longitudinal tracks for freight car work. 
Those plants at which the principal departments arc 
served by a single transfer table, as well as some 
others of a different general layout, include a trans- 
verse freight car shop to which access is usually 
had by a system of ladder tracks at the side of the 
shop opposite the transfer table, as at the Colorado 
and Southern shops at Denver, the Wisconsin Cen- 
tral at Foud du Lac, the Oregon Short Line at 
Pocatello, the Missouri, Kansas and Texas at Se- 
dalia and others. At the Oelwein shops of the 
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Chicago Great Western access to the freight car shop 
is by the transfer table only. At the CoUinwood 
shops of the L. S. & M. S. Railway the freight car 
shop was originally in a building in which the tracks are 
arranged transversely and are served by a transfer table. 
This building has since been assigned to caboose repairs 
and other work and a new longitudinal shop has been 
erected. 

The freight car shops and yards recently built indi- 
cate that a distance of 20 or 22 feet between centers, 
with an even spacing between the tracks throughout, is 
found most satisfactory. 

Some yard tracks for light repairs are placed evenly 
on 16- to 20-foot centers, while the yard tracks for 
heavy repairs and those in the shop are spaced from 20- 
to 22-foot centers. Usually with this arrangement, ma- 
terial tracks are placed in each space between tracks. 

At other points the working tracks are grouped in 
pairs on centers from 16 to 20 feet, and the groups are 
spaced from 20 to 26-feet apart with material tracks 
betvveen the groups. 

Where the even spacing prevails the tracks are from 
20 to 22 feet between centers with usually. a distribution 
track in every alternate space. 

INDUSTRIAL TRACKS. 

While narrow and standard gauge distribution 
tracks are both in use, the standard gauge now meets 
with greater general favor for the industrial system 
of communication and delivery. This system pro- 
vides greater scope for the movement of push-cars, 
as it allows of their transportation over any of the 
tracks of the yard and the standard track facilitates 
the delivery of mounted wheels. While using stan- 
dard gauge, material tracks are frequently made up 
of lighter rails than those used in working tracks and 
road tracks. 

METHODS OF OPERATION. 

In the construction of new cars the most economi- 
cal operation, for the assemblage of large quantities 
of material and for the erection of cars in stages by 
gangs of specially trained men, provides for the ad- 
vancement of each car from one stage to the next in 
regular sequence. In accomplishing this result trucks, 
sills and other material from the auxiliary shops are 
delivered at one end of the erecting shop where erect- 
ing work is begun and as the stages of construction 
advance, each car is pulled forward. Thus there is 
a string of cars in different stages of construction 
advancing along each longitudinal track, until, at the 
opposite end of the shop, each car is delivered, com- 
plete, painted and ready for service. 

A satisfactory method of moving a string of cars 
as the work of construction progresses is to locate a 
motor, or motors, at the end of the shop to which the 
finished car advances, provide coupling rods for coup- 
ling the cars of a length standard to the shop, and 
pull each track as the work requires. By installing a 
shaft located beneath the floor and suitable clutches, 
together with a drum at each track, one motor will 
serve four or six tracks. The motor for this purpose 



is sometimes placed in a cabin beyond the end of the 
shop, but its location within the shop would seem the 
more desirable. 

A coupling rod about 10 feet in length is recom- 
mended. This keeps the cars separated a certain dis- 
tance at all times and allows free movement among 
the cars, a feature which is Especially desirable in 
the vicinity of doors in the sides of the shop for the 
delivery of material from the storage yard. In a shop 
of great length, much material is delivered through 
side doors instead of at the end where construction 
work begins, thus economizing in the delivery of 
material by shortening the distance between points 
of storage and assemblage and reducing time consumed 
in delivery. 

Consistent with ample storage space is the provision 
for classifying and piling material. Rods for framing 
of box cars may be ordered in required lengths and 
when threaded, sorted and stored in racks, the rods are 
made to follow the most direct route from the storage 
pile to the car. Such racks should be carefully stenciled 
with the length and diameter of rod, so that laborers 
in transferring material can make no mistake. This sys- 
tem also provides a simple means by which a store de- 
partment clerk may readily determine an estimate of the 
amount of material of each size on hand. 

A similar plan may be applied to the classification and 
storage of the various castings which enter into car con- 
struction. This method not only classifies the castings 
and keeps them together, but requires much less time in 
storing them, in that they may be dumped into bins 
from the trucks of the industrial system, whereas the 
time necessary to pile and segregate small pieces is 
decidedly wasted. 

The same plan applies well to the distribution of bolts, 
nuts, cotter keys, washers, lag screws, nails, etc. For 
bolts and nuts large bins may be provided and as a truck 
load IS delivered the boxes may be dumped directly 
into the bins. This plan serves to classify and store 
bolts and nuts in a place where a given size is always 
tc» be found duly labeled. It further removes the un- 
sightly piles which are difficult to maintain and seg- 
regate. 

The most economical method of distributing small 
material is to handle it in bulk, either in small wagons 
specially .designed for the purpose or in sheet iron 
boxes arranged to be handled by light cranes as well 
as by trucks. 

The latter arrangement lends itself readily to the 
method of storing bolts, nuts, etc., in bins, for the 
boxes may be handled by air hoists in transferring 
them from the trucks to the bins. Where this method 
is followed the bins are served by traveling air hoists. 
Bins for bolts are not covered so that material may 
be delivered over side partitions. To facilitate get- 
ting in and out of these bins when the stock is low, 
a wooden strip is nailed along the outside and on the 
inside an old grab iron is bolted in order that work- 
men may climb in and out of them conveniently. The 
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bios in which nuts, washers, cotter keys, lag screws, 
etc, are stored are equipped with hinged covers and 
these covers are locked after the bins have been filled. 
A hole in the side partition near the floor provides a 
means for workmen to get at stock. A little thought 
concerning the large number of kegs which would be 
required for the storage of nuts, nails, etc., for a 
shop turning out, say 28 to 30 cars per day, will show 
the advantage obtained by storing this material as 
described. 

CANADIAN PACIFIC — ^ANGUS. 

The freight car erecting shop of the Canadian Pacific 
Railway at Angus has been used exclusively for the con- 
struction of new cars. It is located at one edge of the 
area devoted to shop buildings and is tributary to the 
"Midway,'* or avenue of distribution which traverses 
the entire shop area and is served by an overhead 
traveling crane as well as by standard gauge tracks 
the industrial system. The car erecting shop is 
directly across the midway from the mill building. 
Next to the car erecting shop is the truck shop ; while 
the car machine shop is just beyond. The lumber 
yard is so situated with regard to the mill building, 
and the blacksmith shop, car wheel foundry, etc., are 
so placed with relation to the car machine shop and 
truck shop and the storage yard is so disposed around 
the car erecting shop, that material entering into the 
construction of cars advances from the several sources 
of supply and through the various departments in 
regular sequence, to the point of assemblage. 

The shop building is 540 feet long by 107 feet wide 
and is well lighted naturally. It is divided into two 
bays and there are three standard tracks in each bay, 
two of which are used for erecting work and the cen- 
tral track is kept open for the delivery of material 
throughout the shop. The tracks in each bay are 
' spaced evenly at a distance of fifteen feet between 
centers. Between the centers of the adjacent tracks of 
the different bays is a distance of 20 feet. 

The erection of cars is begun at the end of the shop 
near the Midway, where trucks are delivered from the 
truck shop. A portion of each bay near this end of 
the shop is served by three traveling cranes driven 
by air and operated by hand from the floor. In the 
construction of box cars the roof frames are built on 
the car decks and are then hoisted by these cranes 
while the supporting frame is constructed between 
them. As the work of construction progresses the 
cars are gradually moved to the further end of the 
shop in order that each gang of men may handle that 
class of work at which they are specialists. The first 
gang applies sills and draft rigging, the deck is ap- 
plied by the second gang, the roof and frame by the 
third, and so the car proceeds until it is finished at 
the further end of the shop. The cars are hauled for- 
ward by a motor at the end of the shop. 

Bolts, nuts, washers, lag screws, etc., are stored in 
bins to facilitate storage and classification. In the 
storage yard along one side of the erecting shop, is a 



system of bins for the storage of small castings. In 
the storage yard on the opposite side of the shop a 
number of forgings, castings, springs, etc., are stored 
and it is intended to provide for this storage by con- 
structing a long shed about 40 or 50 feet from the 
building to protect this material from snow in winter. 
The paint shop is practically a continuation of the 
erecting shop and is separated from the latter by a 
fire wall and rolling steel doors. Cars are handled 
through this shop by motors as described for the 
erecting shop. 

In this connection it is appropriate to call attention 
to the advantage provided by the location of the paint 
shop in such relation to the erecting shop, an arrange- 
ment which seems far superior to that which exists 
in some other railroad shops where it is necessary to 
transfer and switch cars over several tracks in moving 
from the erecting to the paint shop. 

Tracks beyond the paint shop provide a standing 
capacity for about the same number of cars as the 
paint shop and during the summer months a large 
portion of the cars are painted outside on these tracks. 

At Angus freight cars are painted with air ma- 
chines. 

D., L. & W. — ^SCRANTON. 

The Keyser Valley shops of the D. L. & W. Rail- 
way at Scranton are devoted almost entirely to the 
construction and repair of freight car equipment. In 
addition to other facilities, the shop plant includes a 
car erecting shop, a car repair shop for heavy repairs, 
and a repair yard for light repairs. 

The car erecting and repair shops are similar in 
size, construction and arrangement, except that the 
central bay of the erecting shop is served by a 
15-ton traveling crane and contains some equipment 
for the construction of new. cars, while the car repair 
shop is not so provided 

Each building is 400 feet long by 150 feet wide and 
has a capacity of 48 cars. The buildings are of brick 
supported by structural steel frame work, and while 
they are plain as regards architectural embellishment, 
they present a very neat appearance. They are 
extremely well lighted by natural light, ample space 
between buildings aiding in this particular. In addi- 
tion to the ordinary windows, which are large, much 
of the wall space above is fitted with window sashes, 
which adds much to the diffusion of light throughout 
the interior. Above the centers of the roofs are moni- 
tors which extend nearly the full length of the build- 
ings and the sides of these monitors are equipped with 
glass lanterns. Saw-tooth skylights are placed at 
intervals along the roof. All glass surfaces are verti- 
cal with the exception of those in the skylights, so 
that there is very little opportunity for discomfort to 
be caused by direct rays of the sun pouring down 
upon the floor beneath. 

Each building is divided into three bays. In the 
main, or central bay, there are two standard gauge 
tracks extending the full length of the building and 
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connected with yard leads. These tracks are arranged 
on 22-foot centers and in each side bay are two work- 
ing tracks, similarly spaced. The adjacent tracks of 
the different bays are spaced 24 feet between centers. 
The center bay is served by three narrow-gauge 
tracks. In the side bay one narrow-gauge track is 
between the two working tracks, while the other dis- 
tribution track is between two outer tracks and the 
wall. The floors are of concrete. 

In the yard for light repairs about 250 or 300 cars 
are repaired per day. This yard contains eight tracks 
arranged on 20-foot centers, and in every alternate 
space between working tracks is a narrow-g^uge track 
of the industrial system. In this yard one track is 
reserved for the repair of steel cars. 

For convenience in storage and delivery of mate- 
rial the yard contains a series of long, narrow material 
sheds in which are kept bolts, nuts, finished lumber, 
sheathing, car doors, couplers, etc. 

There are two scrap platforms, or docks, near the 
repair yard for the accumulation of scrap material 
gathered from cars undergoing repairs. Each one is 
equipped with air operated shears, and the various 
kinds of scrap are assorted into classified bins. The 
platforms are level with a car floor and industrial 
tracks traverse the length of each platform. 

The freight car repair shop is situated near the mill 
building and the centers of distribution, where sills 
and other comparatively heavy material may be de- 
livered conveniently. Beyond the fact that cars held 
for heavy repairs are repaired under cover, there is 
practically little difference between the work done 
here and that at the average yard. 

The greatest interest centers in the freight car erect- 
ing shop, where the bulk of the material from the va- 
rious shops and sub-departments is assembled. At the 
time that work was begun on a large order of box 
cars having underframes reinforced with steel frames 
of commercial shape, the erecting shop was equipped 
to handle steel and other work economically, and it is 
interesting to note the methods followed. 

In ordering steel for the construction of this framing, 
the practice of the company is to purchase proper lengths 
for the various parts. This material is delivered either 
in the yard at the end of the shop or just within the 
shop. 

Both side bays are equipped with scaffolds suspended 
from the roof trusses to facilitate work on the super- 
structure. In the center way, served by a crane, trucks 
are erected, the steel reinforcing frame is assembled, sills 
are mounted and decks laid. In the side bays box frames 
are erected, roofs built, sheathing applied, trimming work 
is done, and before leaving the shop one coat of paint is 
applied. 

A drill press and a punch and shear are located in the 
end of one side bay nearer the machine shop. In the 
same end of the main bay are air-operated riveters, port- 
able forges and other equipment for assembling the re- 
inforcing frames, for riveting couplers, yokes, etc. 



Over a portion of one track in the main bay is a raised 
track supported on cast iron pedestals. Trucks are 
erected on this raised track and the arrangement pro- 
vides facility for the truck erecting men in getting at 
bolts. 

One end of this raised track is inclined to a height 
suflicient to reach the deck of a flat car. Cars loaded 
with wheels are switched into the shop and delivered to 
a point at which wheels can be unloaded easily over this 
incline. 

When trucks have been completed they are piled one 
above the other by the crane, in order that they will 
occupy minimum floor space until required. This pro- 
vides a convenient method of storing trucks in an acces- 
sible location when the supply exceeds the demand, and 
when needed they are readily delivered by the crane to 
the car erecting track. 

During the erection of trucks, bolsters are delivered 
by the crane, so that truck erecting men have practically 
no handling of bolsters. 

AH parts of trucks, bolsters, sand planks, arch bars, 
boxes, brasses, bolts, etc., are delivered by laborers within 
easy reach of erecting men, so that work of erection pro- 
gresses rapidly and without unnecessary interruption. 

In drilling and punching the several I-beams used in 
the construction of the reinforcing frames, the webs are 
punched according to forms. Holes are then laid out 
according to templates and pass to the drill press, whence 
they are delivered to the riveters. A portion of flanges 
on draft beams are sheared off to provide for application 
of couplers, and this work is done cold. 

Angle irons, queen posts, malleable castings, etc., are 
riveted by air riveters and the parts pass to the assem- 
bling gang. 

To provide convenience in forwarding this work rap- 
idly and at the same time insure accuracy and proper 
angles, the frames are constructed on specially designed 
tables, two of which are provided in this end of the shop 
in order that two reinforcing frames may be constructed 
at one time. These tables are illustrated by line draw- 
ings presented at the end of this chapter. 

Upon completion the frames are transferred by the 
traveling crane to the center of the shop or to the further 
end, where they are lowered upon the trucks which are 
previously placed in proper position to receive them. 

Frames are transferred by a specially designed carrier 
hung from the crane hook. The carrier is composed of 
9-inch channels, 15 pounds per foot, 24 feet 11 inches 
long, having a chain attached to its center for connection 
with the crane hook and a chain at each end to which 
the frame is secured. When not in use this carrier is 
stored at some point on the floor near the frame erect- 
ing tables. 

After the reinforcing frame is placed on the trucks, 
sills are applied, brake rigging attached, deck nailed down 
and frame castings placed on deck before the car is 
moved. 

Following this work, cars are pulled out of the main 
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bay by an electric motor located in a shanty near the 
main bay lead and about 300 feet from the shop build- 
ing. In good weather decks are nailed down after cars 
have been pulled out of doors. 

Cars are switched by yard engines from the main bay 
lead to the side bays, where the erecting work is finished 
as before described. 

Sills are transferred from the mill to the erecting shop 
on industrial cars and inside the shop they are handled 
by the crane. When laying the sills the crane is again 
used. Castings entering into car construction are brought 
in from the storage yard in wheelbarrows and placed 
where they will be conveniently loaded upon the cars. 
Air brake cylinders and rigging are started near the point 
of erection so as to avoid further transfer when ready 
for application. Lumber for sheathing frames, purlines, 
roofs, etc., are delivered from the mill to the erecting 
shop in carloads and placed in side bays easy of access to 
the various cars under construction. Where such lum- 
ber is delivered when partially finished cars are standing 
either in the main bay or on the outside leads, it is placed 
on the truss rods so that it will be transferred with the 
car in its movement to either side bay for completion. 

The car repair and erecting shops are situated side by 
side with a distance of 70 feet between them. The freight 
car paint shop is situated a distance of 166 feet beyond 
the ends of these shops and on a center line passing mid- 
way between them. Cars are transferred from the erect- 
ing shop to the paint shop by the yard engine, and by 
the time a 6ar has been switched from the central bay 
of the erecting shop to the side bay and again to the 
paint shop, it would seem to have been moved several 
times unproductively. 

While the shop under discussion has many points of 
advantage and is well equipped, it would seem that an 
arrangement whereby a car advances from one stage of 
construction to the next without doubling in its course 
would give greater output. 

N. Y., N. II. & II. — READVILLE. 

At the Readville car repair plant of the New York, 
New Haven & Hartford Railroad, the freight car repair 
shop is situated between two car repair yards and spans 
the track extensions of these yards. The shop is 350 
feet long and 160 feet wide and has a standing capacity 
of 60 cars. The tracks in the shop and yards are spaced 
on 20-foot centers. The yard at the east end of the shop 
will accommodate about 500 cars at one time. Cars enter 
through the yard at the east end and move progressively 
through the shop and out at the west end. 

The location of the shop and yards with reference to 
the other buildings of the plant is such that raw material 
may be delivered easily from the various sources of sup- 
ply and other departments. 

The freight car erecting shop is a brick building in 
which the roof trusses and supporting columns are of 
yellow pine. The columns supporting a second floor at 
one end of the building are of cast iron. The roof of 
this portion is covered with slate, while the remainder is 



covered with eastern granite roofing. Natural day light- 
ing is provided for by large windows in the side walls 
and by sashes in the end doors. The flooring is of con- 
crete. 

L. & N. — SOUTH LOUISVILLE. 

At the South Louisville Idcomotive and cir plant of 
the Louisville & Nashville Railroad the freight car repair 
shop is situated between a storage yard having a capacity 
of 325 cars and a repair yard capable of standing about 
50 cars. The building is 400 feet 7}i inches long by 145 
feet wide and contains six working tracks spaced 20 feet 
between centers, as well as a material track which extends 
along one side of the building. The shop has a standing 
capacity of 60 cars. 

With the exception of two, the tracks in the yards are 
continuations of those in the shop and are spaced the 
same distance apart. 

The shop for the construction of new cars is tributary 
to the transfer table and is situated next to the mill 
building. The building is 300 feet 7^ inches long by 
134 feet 8 inches wide. It contains six working tracks 
arranged in three groups, with two working tracks in 
each group. The working tracks of each group are 
spaced 20 feet between centers and the adjacent tracks 
of the different groups are spaced 22 feet 6 inches be- 
tween centers. Between the working tracks of each group 
is a material delivery track of standard gauge. This shop 
has a capacity of 42 cars. 

Both the freight car repair and erecting shops are of 
steel construction with side sheathing of corrugated iron. 

In the erecting shop for new cars the bays in which 
the working tracks are situated are separated by the 
rows of columns supporting the roof trusses. The ends 
of the building are covered with corrugated galvanized 
iron to within 16 feet 9 inches of the ground, and the 
sides are of the same material to within 10 feet of the 
ground. Both the sides and ends of the building are 
equipped with rolling steel doors. Above the roof over 
the center of the main bay is a monitor extending the 
full length of the building, the sides of which are 
equipped with glass lanterns. A row of skylights, placed 
at intervals, extends along the roof above the center of 
each side bay. Above the corrugated iron sheathing 
much of the wall space is fitted with stationary window 
sashes. The building is covered with a composition roof- 
ing and the floor is of concrete with a granitoid finish. 

The scaffolding for the building tracks are of perma- 
nent construction and are suspended by angles hung 
from the roof trusses. The platforms are 4 feet wide 
and are situated about 7 feet above the floor. The plat- 
forms are provided with extensions 2 feet 6 inches wide 
on each side, which are so hinged that they may be 
swung out of the way when not in use. When in use 
the extensions are held in position by j4-ii^ch wire rope 
cables secured to the roof trusses. 

Ordinarily, erecting work is done on three of the 
working tracks at one time, while material is being 
brought in and placed conveniently for the other three. 
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If necessary, however, all six tracks may be used at the 
same time. In such an event maximum output would 
be obtained by delivering material at night. 

Car sills and the larger material from the planing mill 
are delivered to the erecting shop over the transfer table, 
while the lighter material is delivered direct by push 
cars. Trucks and other material .pass to the shop in 
sequence and are delivered direct to the shop from the 
transfer table, much of it being delivered to the table by 
the yard crane which serves the storage yard located at 
right angles with the transfer table pit. Much of the 
small material delivered to the erecting shop, such as 
bolts, nuts, washers, lag screws, etc., is stored beneath 
the scaffold platforms along the sides of the shop. Larger 
and heavier surplus material is stored between the 
tracks, just outside of the shop at the end further from 
the transfer table. 

While the cross-section of the freight car repair shop 
is very similar to that of the erecting shop for new cars, 
the building is lower and the arrangement of trusses is 
different. The roof trusses are supported by a single 
row of columns and the shop is divided into two sections 
only. The arrangement of glass in the monitor, sky- 
lights and stationary side sashes is similar to that of the 
erecting shop. The sides and ends of the building are 
equipped with rolling shutters. The floor is of cement 
with a granitoid finish. In alternate spaces between 
pairs of tracks are air connections attached to hose ex- 
tending from an air system carried along th^ roof trusses. 

The foreman's office is situated in the northwest cor- 
ner of the building and is elevated at such a position as 
to furnish a good view of the interior of the entire shop 
as well as over the freight car repair tracks. Along the 
west side of the building is a long platform or balcony 
for the workmen to store their tool boxes. A row of 
work benches is located along the east side of the shop. 
Stoves are situated at different points throughout the 
building to provide means for the men to warm them- 
selves during severely cold weather. 

In both the repair and erecting shops the natural day 
lighting is ample and is well distributed. 

WABASH RAILROAD — EAST DECATUR. 

At the new East Decatur shops of the Wabash Rail- 
road no large provision has been made for repairing 
freight cars under roof. The climate is comparatively 
mild at this point, and due to the alnH>st complete absence 
of snow it is possible to repair freight cars out in the 
open most of the year. 

The repair yard is situated at the extreme south side 
of the plant and contains four working tracks. The 
tracks are arranged in two groups, those of each group 
being spaced on 20-foot centers. Each group is served 
by a material track located between the working* tracks, 
and a third material track passes near the adjacent shop 
buildings. Between the two groups of working tracks 
are three material racks 56 feet long by 8 feet wide. The 
repair tracks have a capacity of 170 cars. 

The shop plant includes a large repair shop 463 feet 
long by 88 feet wide, containing four longitudinal tracks 



spaced 20 feet between centers. Though this shop is 
intended principally for passenger coach repair work, a 
portion of it may be used for heavy repairs to freight 
cars during bad weather. 

C. C. C. & ST. L. — BEECH GROVE ( INDIANAPOLIS). 

At the Beech Grove shops of the Big Four Railway, 
situated near Indianapolis, the freight car repair yard 
is adjacent to the main freight switching yards, so that 
the switching of bad order and repaired cars will be 
reduced to a minimum. The freight car repair shop, 
403 feet by 156 feet, is approximately at the center of 
the south edge of the repair yard. The working tracks 
through shop and yard are spaced alternately on 18-foot 
and 22-foot centers. In the wider space between tracks 
a narrow-gauge track is installed for the delivery of 
material. 

p. & L. E. — M'KEES rocks. 

The freight car repair shop of the Pittsburg & Lake 
Erie Railroad at McKees Rocks, Pa., is a brick and 
steel structure 654 feet 7 inches long by 154 feet wide, 
arranged in three longitudinal bays. An extension on 
the east side of the shop, 23 feet wide by 450 feet long 
provides a convenient location for the furnaces, straight- 
ening presses, storage rooms, and machine shop. 

The walls are of brick with steel framing conforming 
to the uniform design of the other shop buildings. The 
roof is of saw tooth construction with transverse sky- 
lights, and is supported by steel trusses resting upon 
steel columns. The windows in the skylights are ver- 
tical and face toward the north so that an abundance 
of light is admitted to the shop from above. Large win- 
dows in the side and end walls also contribute materially 
to the natural lighting. 

The hot air system of heating is installed, with over- 
head supply pipes and down drop outlets. The shop is 
piped with both air and natural gas, for the operation 
of tools and heaters. 

Two of the three longitudinal bays are devoted to 
the repair of wooden cars, while the third or east bay 
is given over entirely to steel car work. In each bay are 
two longitudinal working tracks on 24 foot centers, with 
a standard material gauge track located centrally between 
them. The centers of the two outer tracks are 14 feet 3 
inches from the crane columns and the center of the inner 
tracks 12 feet from the main columns, allowing ample 
space for carrying on repairs simultaneously on all 
tracks, without confusion or interference. The span of 
each outside bay is 53 feet and that of the center bay 48 
feet, with a clear height from floor to roof truss of 30 
feet. Each bay is served by an overhead electric crane 
operating the full length of the shop, the crane in the 
west bay being of 40 tons and those in the other bays 20 
tons capacity each. 

The wood working shop and lumber storage house are 
located adjacent to the main shop, on the west and are 
arranged for direct handling of material. A system of 
standard gauge material tracks provides a convenient 
method for the distribution of material from one building 
to another. The store room, although located a greater 
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distance away than the mill, is easy of access and through 
the system of material tracks is provided with a ready 
means of communication with all departments. The 
scrap platforms and bins are located beyond the store 
house. The platforms are level with a car floor for con- 
venience in loading and unloading scrap, while a material 
track extends the length of the platform for handling 
the scrap from the shop. 

According to the practice common to longitudinal 
shops, cars undergoing repairs advance progressively. 
Bad order cars enter the north end of the shop and as 
repairs are made they are moved toward the south end 
where the finished cars leave. In this shop repair men 
are not organized in gangs of specialists assigned to cer- 
tain classes of work, but each gang is capable of making 
all classes of repairs. Thus a gang assigned to a car en- 
tering the shop is held responsible for all repairs marked 
up against the car. All air brake work, packing journal 
boxes and a few other special jobs are assigned to regular 
men. While up to date practices are followed through- 
" out the shop there is nothing absolutely distinctive in the 
methods of repairing wooden cars. 

The bay devoted to the repairs of steel cars provides 
space under cover for 30 cars, assigning 15 cars to each 
working track, and approximately 43 feet is allowed to 
each car. The machine shop extension practically con- 
stitutes a separate bay adjacent to the east bay, so that 
direct access is afforded to all machines, furnaces, etc. 
At the south end is a large oil furnace for heating bent 
parts. 

When a large number of bent parts has accumulated 
they are heated in the furnace and straightened on the 
table or by presses provided. Near the furnace is a coke 
fire for heating the rush parts which are necessary to 
prevent delay to the movement of cars. A large pneu- 
matic press is within convenient reach of the furnace and 
dies are provided to fit all regular repair parts. For 
straightening angles, beams, stakes, etc., is a large pneu- 
matic press. Adjacent to this press is a horizontal pneu- 
matic riveter, for riveting all parts which can be con- 
veniently handled. Beyond the riveter are the storage 
rooms, containing a stock of end sills, extension center 
sills, side stakes, buffer plates, center pockets, structural 
iron, etc. At the north end of this bay a carpenter and 
pipe shop are partitioned off and equipped with the neces- 
sary tools. An overhead trolley line crane and 2 hand 
cranes operate the full length of the machine shop and 
storage room, on a line of 10 inch I beams, suspended 
about 12 feet above the floor. This provides an easy 
method of handling material undergoing repairs and also 
for the delivery of heavy parts in stock. This bay is well 
lighted by windows and has a plank floor similar to that 
in the remainder of the shop. 

The ordinary service of a car in the ore and iron trade 
in the Pittsburg district is much shorter than in other 
localities and the severe handling which cars are subject 
to, makes it necessary to give heavy repairs to a large 
proportion of those going to the shops. Common causes 



for shopping steel cars are derailments, cornering, etc., 
which distort or twist the body. Repairing a car in this 
condition is generally a slow and expensive operation. 
To meet the requirements of this class of repairs a steel 
car repair frame has been erected. The design and con- 
struction of this frame are original and its operation is 
unique. The frame is of steel construction, firmly secured 
upon a concrete foundation. It supports a number of 
screw jacks which may be adjusted readily in various 
positions. The frame is so strongly constructed and so 
carefully devised that a steel car having a twisted body 
may be jacked into shape without removing the body 
from the trucks. Actual service tests have demonstrated 
that by this method of straightening steel cars a saving 
of 400 hours per car is effected. 

The jack frame is built of 12-inch channels arranged 
in 5 pairs forming a skeleton steel box. Horizontal 
braces of 12-inch channels riveted to the tops of the ver- 
tical members bind them firmly together. Diagonal 
braces of 3 by 2 inch angles and longitudinal braces of 
6 by 6 inch angles, connect the five sections of the frame. 
A system of braces at the lower end of the vertical mem- 
bers similar to that employed at the upper ends com- 
pletes the structure making a frame work having a width 
inside of 13 feet, height of 11 feet 6 inches and a total 
length of 30 feet 9^ inches. The vertical and cross 
channel members are arranged in pairs 3J4 inches apart 
and form the supports for screw jacks of special con- 
struction which may be adjusted at any place and clamped 
in position. 

ISOLATED REPAIR YARDS. 

In view of the economy and advantage of keeping the 
number of bad-order cars at a minimum, a word in be- 
half of the isolated repair track seems appropriate. The 
facilities afforded for the repair of freight equipment at 
isolated points are, in most cases, totally inadequate. The 
fact that a repair yard is not near a shop makes it all 
the more necessary that such a point should be well 
equipped with tools and facilities as well as a generous 
store of those parts apt to be required on short notice. 

On most roads the freight cars held for repairs each 
day average from 2 to 3 per cent of the total equipment 
owned, but if the "bad orders" increase to over 3 per cent, 
the situation becomes serious and calls for special atten- 
tion. 

Much that concerns the equipment and facilities of 
isolated repair yards applies as well to the terminal re- 
pair yards and those run in connection with building and 
repair tracks. The importance of good facilities is quite 
frequently underrated, and it is difficult to estimate the 
loss of car service resulting from inferior repair facilities. 

Among the items of most importance for the prompt 
repair of freight cars are a sufficient supply in conven- 
ient locations, of all standard kinds of car repair mate- 
rial, such as bolts, castings, mounted wheels, framed 
timbers, etc. ; it is almost equally important to have good 
facilities for handling material between the point of 
storage and the cars to which the same is to be applied. 
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For this purpose material tracks with push cars running 
between the car repair tracks are exceedingly useful and 
not very expensive. There are various handy devices 
for moving such heavy material as draw-bars, journal 
boxes, car wheels, and also the heavier tools such as 
jacks, many of which have been illustrated in the tech- 
nical papers. 

It is a rare thing to find a gang of car repairers fully 
equipped with the right kind of tools to do their work 
to the best advantage, as they almost always lack a suf- 
ficient number of jacks, air-boring machines, or even of 
wrenches or similar small tools, the first cost of which 
could be saved every day. The capacity of a car repair 
track which turns out more than eight or ten cars a day 
will be very largely increased by furnishing a few wood- 
working machines, with the necessary power to operate 
them, the most essential being a rip-saw, cross-cut saw, 
and boring and mortising machine. There is an instance 
on record where such tools were furnished to a repair 
gang turning out 50 to 75 cars a day, and the consequent 
increase in the output represented an addition of at least 
ten or fifteen men to the force, and also caused a reduc- 
tion in the average time required per car for repairs. 

A blacksmith fire near the repair track for straighten- 
ing bent brake connections and other odd jobs will save 
a great deal of loss of time both to the car repairers 



and to the cars, unless the main blacksmith shop is very 
near the repair yard. 

A sufficient supply of compressed air has come to be 
one of the most essential requisites for prompt car repair 
work, as it is generally used for boring, and frequently 
for jacking up cars. 

The prompt switching of repair tracks and removing 
of finished cars and replacing them with bad-order cars 
is most important and should be done at such time as it 
will interfere least with the car repair gang. 

Freight repair sheds are generally furnished through- 
out the south for protecting car men from the sun, but 
are seldom seen in the north, where they would be fully 
as useful in protecting men frdm rain, snow and wind 
storms. There are many places where such sheds would 
enable men to work instead of going home during bad 
weather, and thereby shorten time cars are held for re- 
pairs. 

A system of air pipes installed throughout freight re- 
pair and switching yards will save much loss of car serv- 
ice, besides insuring greater safety to trains on the road, 
but very few yards are so equipped. 

There are not many places on a railroad where a com- 
paratively small expenditure will bring such large re- 
turns as in providing better facilities for freight car 
repair yards. 
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PARTIAL PLAN OF FREIGHT GAR SHOP AT BURNSmU. ILL., L C. R. R. 
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PLAN OF CAR REPAIR SHOP, PLANING MILL AND PAINT SHOP AT FOND DU LAC, WIS., WISCONSIN CENTRAL RT. 




PLAN OP FREIGHT CAR SHOP AT McKEES ROCKS. PA., P. A L. E. R. R. 
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CROSS SBCnON OP FSmaHT CAU RBPAIK SHBD AT BARmO CROSS, ARK.. ST. I<. I. IC ft & RT. 
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DETAILS OP CONSTRUCJTION OF FREIGHT CAR SHOP AT ANGUS 0. P. RT. 
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CROSS SECTION OF FREIGHT CAR TAINT SHOP AT SCRANTON, PA., D. L. & W. U. R. 




HALF CROSS SECTION OF FREIGHT CAR SHOP AT BURNfllDB, ILL., I. C. R. R. 
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CROaa BBX3TI0N OF FRKIOHT CAR BUILDINO SHOP AT SOXITH LOUISVILLE, KT.. L. « N. S. R. 
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CBOS8 SECTION OF FREIGHT CAR REPAIR SHOP AT 8CRANTON, PA.. D., L. & W. H. R. 
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CROSS SECTION OF FREIGHT CAR REPAIR SHOP AT SOUTH LOUIBVILLE, KT., L. ft N. B. H. 
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BIDE ELE!VATION OF FREIGHT CAR REPAIR SHOP AT SOUTH JjaUlSYILLE, KT., L. 4 N. R. R. 



PARTIAI, LONQITUDINAL SECTION OF FBBaOHT CAB REPAIR SHOP AT SOUTH LOUISVILUE KT., L. * N. B. B. 
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CROSS SECTION OP PRHIOHT CAR REPAIR SHOP AT MCKEB8 ROCKS, PA.. P. 4 L. B. R. R. 



PARTIAL SIDE AND END ELEVATION OF FREIGHT CAR REPAIR SHOP AT McKEES ROCKS. PA.. P. A L. E. R. R. 
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END ELEVATION OF BTEEL CAR REPAIR FRAME 
FREiailT CAR REPAIR SHOP AT McKEES 
ROCKS, PA , P. « L. B. R. R. 



PLAN AND SIDE ELEVATION OF STEEL CAR REPAIR 

FRAME IN FREIGHT CAR REPAIR SHOP AT HcKEES 

ROCKS, PA., P. ft L. E. R. R. 




SIDE AND END ELEVATIONS OF 8CRBW JACK USED WITH 

STEEL CAR REPAIR FRAME IN FREIGHT CAR SHOP 

AT McKEES ROCKS, PA.. P. & L. B. R. R. 



Railway Shop Up To Date 



Chapter VII 



PASSENGER COACH AND PAINT SHOPS 



IN considering the passenger car department, the paint 
and coach shops should be treated collectively. The 
nature of the work on passenger cars and the effect of dust 
and dirt on the finished surfaces requires that construc- 
tion and painting should be done in different shop build- 
ings. The class of work required and the length of time 
that a passenger car is held in the shop during repairs 
or the time consumed in construction, demands that cars 
and workmen must be thoroughly and carefully housed. 

Passenger equipment is usually put through the shop 
once in twelve to fifteen mbnths and as traffic is heaviest 
during three months of the year and requires j)ractically 
all available equipment, it is considered on many roads 
that there are but nine months left for passenger car 
repair work. 

To keep the men employed during the slack season and 
to provide an equilibrium of forces, it is not unusual for 
a certain amount of building to be done at car repair 
shops. The layout of the average passenger car repair 
shop is equally suitable for new car construction and 
there is information at hand of a passenger car depart- 
ment built for repair work having been operated for the 
construction of new cars during several years. 

LOCATION. 

Except at those shops where all principal departments 
are served by a single transfer table, there is a decided 
tendency to place the passenger car department in an 
isolated location where the transfer table pit will offer the 
least impediment to general yard traffic. At several shop 
plants of recent construction, maintaining both locomo- 
tive and car departments, the transfer table of the pas- 
senger car department is the only one on the property. 
Where the principal departments are grouped around a 
single transfer table, the coach repair and paint shops 
are usually on the same side of the transfer table pit, 
placing the buildings of the car department as compactly 
as possible. Where the passenger shops are served by 
an individual table the prevailing practice is to locate 
the coach and paint shops on opposite sides of the trans- 
fer table pit, in parallel buildings, with the table operat- 
ing between them. 

BUILDING. 

The principal details of the coach and paint shop are 
very similar. Both shops require ample natural light to 
be admitted through the roof as well as through windows 
in the walls, and to. be so diffused as to light the space 
between the tracks rather than immediately over them. 

Modern passenger car shops have brick walls with 
large window area. Wooden roof trusses and supports, 
as well as steel, have been used in the construction in 
some of the most prominent shops. At Readville and at 
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Angus the roof trusses and supporting columns are of 
wood and at Collinwood they are of steel. 

Examination of the dimensions of a number of promi- 
nent shops shows that a width of 90 feet is provided 
for several shops having a standing capacity of one car 
per track; 100 feet for a number of others having the 
same capacity per track and the Readville shop, where 
three cars are stood per track, is 225 feet wide. 

A clear height of 20 feet from floor to lower chord 
of roof truss is considered suitable in both the coach and 
paint shops. At some prominent shops this height is 19 
feet and sometimes a few inches higher. 

NATUIL\L LIGHTING. 

A number of paint shops have saw tooth roofs and 
this type is considered particularly well adapted for the re- 
quirements of the paint shop. For the most satisfactory 
diffusion of light between the cars saw tooth skylights 
are arranged transversely with the tracks. 

The provision of liberal natural lighting at Collinwood 
is worthy of special attention. The total amount of glass 
in the side and end walls of the buildings equals 45 per 
cent of the total wall area. The tot il glass ai ea in both 
roofs and walls equals 75 per cent di \he total floor area. 
In the roof of the paint shop is a skyL^ht 42 feet 4 inches 
wide by 245 feet long in the monitor and to this is added 
34 separate skylights 21 feet by 11 feet. This g^ves an 
area of glass equal to 38 per cent of the projected are» 
of the roof. The coach shop has a skylight 22 feet 4 
inches wide by 335 feet long, extending the full length 
of the building and also 32 separate skylights, making 33 
per cent of the projected area of the roof. 

In both the paint and coach shops at Angus there is 
a transverse skylight in the roof above each space be- 
tween working tracks. There are 27 skylights in each 
shop and each skylight is 49 feet long by 12 feet wide. 

ARRANGEMENT OF WORKING TRACKS. 

The most satisfactory arrangement of working tracks 
for the repair and construction of passenger equipment 
seems to have been decided beyond question and is well 
exemplified by the large number of shops now in opera- 
tion, both old and new. This provides for standing cars 
on transverse tracks, or working spaces, and as access 
by a system of ladder tracks would be uneconomical of 
ground space and as passenger equipment cannot be 
handled to advantage with traveling cranes, the transfer 
table is the most suitable means of access to the passenger 
car shop. 

It does not seem possible to formulate a definite rule 
by which to determine the size of shop or number of 
working tracks in accordance with the number of cars 
owned by the road. In general it may be said that the 
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average working space required by each car standing 
in the shop is about 270 square feet. A consideration of 
the most likely examples of passenger car shops would 
lead to the conclusion that a suitable spacing for work- 
ing tracks provides a distance of 20 feet between centers 
in the coach shop. At most places the same distance 
between tracks prevails in the paint as in the coach shop. 
However, at Collin wood on the Lake Shore & Michigan 
Southern Railway and at Burnside on the Illinois Central 
Railroad, the tracks in the paint shop are spaced 18 feet 
between centers while those in the coach shop are spaced 
on 20-foot centers. It is thought by some that a spacing 
of 18 feet in the paint shop is sufficient in all cases. At 
the Angus shops of the Canadian Pacific Railway and at 
the Readville shops of the New York, New Haven & 
Hartford Railway, the tracks in the coach shop are 
spaced 24 feet between centers. At the former this is 
probably due to the fact that the shop was planned largely 
for the construction of new cars and it was thought ad- 
visable to provide greater working space between tracks. 
At Readville the shop is unusually wide and the roof 
trusses are supported by columns located between the 
working tracks and the additional space is provided on 
this account. The length of the shop, then, is determined 
by the number of working tracks it is desired to pro- 
vide. 

A shop of such width as to house but a single car on 
each working track has the advantage of providing free- 
dom of movement of each car in the shop as it is com- 
pleted. On this basis many shops have been constructed 
to stand but one car per track. This practice does not 
prevail in all cases, however. The Burnside shop of the 
Illinois Central Railroad stands two cars on each work- 
ing track and at Readville, on the New York, New 
Haven & Hartford, three cars are placed on each track. 
Such an arrangement requires greater care in the opera- 
tion of the shop to prevent a finished car from being 
obstructed by others not so far advanced in the stages 
of repair. 

TRANSFER TABLE SERVICE. 

Argiunents have been presented in favor of serving 
a passenger car shop with more than one transfer table, 
where each track has a standing capacity of two or more 
cars. Such an arrangement would remove the objection 
to the longer working tracks; but would have the dis- 
advantage of taking up valuable space with the addi- 
tional transfer table, besides the additional first cost of 
the table and the expense of maintenance. 

At Topeka, on the Atchison, Topeka & Santa Fe Rail- 
way, the present coach and paint shops are served by two 
transfer tables and a new paint shop now under consid- 
eration is to be served by a third transfer table. Each 
working track stands but a single car and the present 
second transfer table is probably provided for delivery 
between the planing mill, storage yard and truck shop 
and the coach shop. 

The length of the transfer table pit naturally depends 
upon the length of the shop, and the width of the pit ig 



governed by the length of table necessary to accommo- 
date the longest cars of the road. While the passenger 
car department of three prominent shops are served by 
tables operating in pits 80 feet in width, 75 feet seems 
ample for present day requirements and this width pre- 
vails at many recently constructed shops. 

The distance from the transfer table pit to each shop 
varies materially and prevailing practice has not estab- 
lished a precedent in this particular. At some shops the 
distance on both sides of the pit are equal and at others 
there is a greater space on one side. At those shops at 
which the spaces between the transfer table pit and the 
buildings are unequal, the greater space is more often 
on the coach shop side. This condition does not prevail 
in all cases and no general practice seems to have been 
followed in this particular. 

Unless sufficient space is provided to stand a car 
between the pit and one of the buildings, it would seem 
a waste of valuable ground to allow a greater space than 
that required for opening doors. It is now usual to pro- 
vide for truck erecting and repair in a separate truck 
shop or on special tracks set aside for this work, so that 
the additional space between the pit and buildings is not 
required by truck repair work. If a space of this kind 
is provided and is not used it is apt to accumulate more 
or less scrap and Junk or develop into a storage yard. 

A space of one hundred feet on the paint shop side 
will allow for standing cars while being scrubbed and 
stripped and for storage while waiting to get into the 
shop. Where the coach shop stands three cars per work- 
ing track, as at Readville, it permits clearing these tracks 
promptly without waiting for cars to be removed from 

the paint shop tracks. 

At Angus, on the Canadian Pacific there is a space of 
100 feet between the coach shop and the pit and this space 
is used for finishing cars as they are removed from the 
interior of the shop. Since being built this shop has been 
used principally for the construction of new cars, and 
the provision of this outdoor working space permits 
clearing the erecting tracks earlier and provides for a 
greater output by allowing work to be begun on a new 
car before the one formerly occupying the track has been 
entirely completed. 

At the Southern Railway shops at Knoxville, Tenn., 
there is a space of 100 feet on each side of the transfer 
table pit, between the pit and the shop building. At the 
Long Island Railroad shops at Morris Park, there is a 
space 16 feet on each side of the pit. 

OPERATION OF TRANSFER lABLE. 

Electric power has been so generally adopted in rail- 
way shops that it is safe to say this is the only power 
considered for operating the transfer table, except, per- 
haps, at old shops where peculiar conditions will not 
permit. A single direct current motor of 60 hors.e power 
is capable of handling the heaviest car at a good speed. 
The speed of tables varies from a minimum speed of 100 
feet per minute up to about 300 feet per minute when 
running light. The transfer table is usually equipped 
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with a winding drum by which cars are warped in and 
out of the shop. 

Power is delivered to the table motors by various 
means. In some instances it is delivered by trolley wires 
carried on poles along one side of the pit; in others by 
wires suspended above the center of the pit, and some- 
times the wires are secured to the stringers carrying the 
track rails. 

FLOOR. 

Floors of coach shops are of wood and of concrete. 
Floors of paint shops are usually of concrete and so 
sloped as to lead toward a gutter to drain the water drip- 
ping from cars while cleaning. The most suitable ar- 
rangement is a gutter running the full length of each 
space between tracks and covered with an iron grating. 
At Kingsland, on the D., L. & W., the coach shop has 
a level floor of concrete. The paint shop has a vitrified 
brick floor laid on concrete, the brick work being arched 
for drainage. The wooden floor absorbs moisture and 
has a tendency to keep the interior of the shop damp. 
It is said that on this account varnish will dry nearly a 
day quicker where the car is standing over a concrete 
floor than when the floor is of wood. 

TRUCK REPAIRS. 

While some shop plants provide a small shop building 
for the repair and erection of trucks, others provide two 
or more tracks at one end of the coach shop for this pur- 
pose. In the more prominent shops these tracks are 
served by hoists to facilitate the work and, while not 
always used, air hoists are considered very suitable. In 
the coach shop of the D., L. & W. at Kingsland, two 
tracks in one end of the building are reserved for truck 
work and are served by a 15-ton crane. 

FIRE PROTECTION.- 

At several coach and paint shops the buildings are 
divided into sections by fire walls to prevent the rapid 
spread of flames in case of a conflagration. Such walls 
include doors wide enough to provide for trucking and 
other traffic and the opening is usually about 6 feet. 
These doors are usually kept open at all times, but have 
an automatic feature in their hanging that insures certain 
action in case of fire. They are hung on an inclined track 
and held open by means of counterweights which are 
released and allow the doors to close by gravity upon a 
rise of temperature sufficient to melt a fuse which con- 
trols the weights. 

SCAFFOLDS. 

There are many different types of scaffolds in use, as 
a number of prominent shops have worked out designs 
adapted to existing conditions. Adjustable scaffolds are 
now generally used and are far superior to the station- 
ary scaffold or the old-time method of using trestles and 
plank. 

PAINT MANUFACTURE. 

The manufacture of paint is carried on more exten- 
sively by the Chicago & Northwestern Railway than by 
any other railway of which information is at hand. De- 



po.sits of ore occur near the line of the Chicago & North- 
western, so that the ore is obtained at a very reasonable 
cost. Ore is mined by the company, delivered to the paint 
manufacturing department of the company's shop at Chi- 
cago and the entire process of paint manufacture, from 
mining the ore to painting cars and locomotives, is con- 
ducted by the company. 

Many other railway companies have paint mixing and 
grinding machines as part of the paint shop equipment ; 
but it is not usual for paint manufacture to be carried on 
to any great extent by the railways. 

PAINT SHOP AT MCKEES ROCKS — P. & L. E. R. R. 

The paint shop of the Pittsburg & Lake Erie Railroad 
is constructed according to a design peculiar to itself 
and is different from the more common design of shop 
for the same class of work. Due to the shape of 
the ground on which the McKees Rocks shops are built, 
the paint shop is situated in an isolated location. It in- 
cludes a number of interesting features with regard to 
both deUgn and facilities provided. 

The building is 204 feet long by 85 feet wide, inside, 
with a clear height of 19 feet 3 inches from floor to roof 
truss. The roof is supported between walls by three rows 
of steel columns, of five columns each, dividing the shop 
into six sections. The section at the south end, 34 feet 
wide, is partitioned oflF to provide accommodations for 
the washing and varnishing departments, office, etc. The 
partitions are built of concrete 3 inches thick, on ex- 
panded metal, all of which are covered up to the roof. 
Natural day lighting is provided by saw tooth skylights 
traversing the entire width of the floor and having 
northern exposure. 

Convenience for the workmen is provided for by a 
suitable arrangement of lavatories and closets in one cor- 
ner of the workroom. The closets are located on an 
elevated platform or balcony 9 feet above the floor and 
the wash basins are situated beneath. 

There are four longitudinal tracks in the shop spaced 
on 20 foot centers and each track has a standing capacity 
of 2 cars. The tracks are provided with working pits 
of concrete construction and the floor of the shop is of 
concrete. 

COACH AND PAINT SHOP AT PORTSMOUTH, S. A. L. 

As representative of a shop which may be constructed 
rapidly and at small cost as well as one suitable for a 
mild climate the coach and paint shop of the Seaboard 
Air Line at Portsmouth, Va., is worthy of attention. This 
shop was built to replace the passenger car repair facili- 
ties which had been destroyed by fire and the work of 
construction was begun so soon after the debris from the 
fire had been cleared away that there was not time to 
prepare elaborate plans and the building was erected 
from rough pencil drawings. 

The building is 330 feet long by 80 feet wide, con- 
taining 16 repair tracks, placed on 20 foot centers and 
served by a transfer table operating in a pit 330 feet 
long by 70 feet wide. The building is of brick construc- 
tion to the height of the bottom of the windows above 
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which a wooden frame is covered by corrugated galvan- 
ized iron. Between the doors are high windows extend- 
ing from the brick wall almost to the roof, providing 
ample light and their location is such as to distribute the 
light between the working tracks. 

In the roof is a monitor extending the entire length 
of the building with side window lights. The flooring is 
of cement between the tracks, the cement extending to a 
jacking beam on each side of the track and flush with 
the flooring ; the space between the rails is left open above 
the cross ties, except at the end of the tracks near the 
doors, which is boarded over for trucking material up 
and down the shop. Gutters are provided on each side 
, of each track in such a position as to be immediately 
under the eaves of the car, and these gutters are so 
sloped as to drain towards the transfer table pit. The 
roof is covered with five-ply tar paper, over which is 
spread a coating of tar and pebbles. The doors through 
which cars are taken into the building are of thie rolling 
steel type and at the back of the building mere are 
double swing iron sheathed doors, 8 feet high through 
which trucks are rolled to the tracks extending about 25 
feet beyond the building on which truck repair work is 
done. 

In the east end of the building a section within the 
monitor is floored over, and constitutes a room in which 
upholstery work is done. This is connected by a stair- 
way with the first floor and a small elevator for deliver- 
ing material. 

The building is heated by a direct steam system, pipe 
radiatiors being arranged longitudinally between the posts 
and beneath work benches, which are supported by the 
posts, the arrangement being such that a radiator is 
located between each track. 

Lockers for the use of the workmen are arranged along 
the end and one side of the building, and these include a 
set which are numbered to correspond to the several 
working tracks, each large enough to hold the brass 
trimmings, lamps, etc., from one car. 

No separate department has been provided for paint 
work and all varnishing, etc., is done within the coach 
repair and paint shop. The only provision made against 
dust, while cars are being painted, is the systematic loca- 
tion of the cars as they are brought into the shop; by 
this method two or three cars are standing between those 
on which repair work is being done and those which are 
being varnished. 

In order to gain space, four tracks on the side of the 
transfer table opposite to the shop building are used for 
stripping and trimming coaches so that by the time they 
are brought into the shop they have been thoroughly 
.stripped and cleaned, thereby keeping the objectionable 
and dirty work outside of the shop. 

llie coach repair and paint shop is connected with the 
mill building by a board walk to facilitate the delivery 
of material. 



HEATING SYSTEM IN PAINT SHOP AT MIDDLETOWN, N. Y., 

N. Y. O. & W. RV. 

The arrangement of the delivery pipes of the heating 
system in the paint shop of the New York, Ontario & 
Western, at Middletown, N. Y., represents an innova- 
tion in paint shop heating. In more common arrange- 
ments of the blower system the air is distributed through 
overhead pipes extending across the roof and provided 
with long discharge pipes extending downward nearly 
to the floor. At Middletown the distributing pipes are 
carried beneath the floor. 

The paint shop is a building with brick walls in 
which the roof structure is of wood and supported by 
two rows of wooden columns. The building as at pres- 
ent erected is 384 feet long, but designed for an addition 
of 80 feet. Its total width is 66 feet. There are three 
longitudinal working tracks arranged on 22 foot centers. 

The heating equipment consists of an 8-foot fan wheel 
enclosed in steel plate casing connected with a casing of 
the same material containing the heater. In this heater 
are compactly arranged 10 sections containing 6,800 feet 
of 1-inch pipe, across which the air is drawn into the fan 
and thence discharged to the distributing system. The 
rapidity of air flow produced by the fan increases the 
efficiency of the heating surface from 300 to 500 per cent 
above that of the same area exposed in still air. A direct- 
connected 8 by 12-inch steam engine drives the fan up to 
a maximum speed of over 200 revolutions per minute, 
which is sufficient to insure a velocity of about 3,500 feet 
per minute through the discharge pipe. The heater is 
designed for the use of high pressure steam, and ar- 
ranged so that the exhaust from the fan engine may be 
completely utilized. 

The complete apparatus is placed in a small lean-to 
mid-length of the main building. Its central position 
reduces to a minimum the cost of the distributing system. 
Beneath the floor and alongside each of the walls and 
the column piers run four tile distributing pipes branch- 
ing from the main brick cross duct from fan. Branches 
from these pipes lead to floor level, the upper portion of 
each being constructed of heavy galvanized iron, and so 
designed as to throw the escaping air at an angle to the 
floor. As a consequence, there is maintained at floor 
level a constantly changing volume of warm air which 
naturally ascends across the painted surfaces of the cars, 
thereby increasing the rate of drying. The constant 
replacement of the rising air by the incoming heated vol- 
umes insures a fresh warm atmosphere, which is par- 
ticularly conducive to rapid drying. 

The outlets, which range from 6 inches to 8 inches in 
diameter, are spaced 16 feet apart so that practically per- 
fect distribution and mixing is procured. Those in the 
middle of the building are protected from injury by the 
adjacent columns. The building is warm where warmth 
is desired — at the floor. The small rooms at the end of 
the building are heated by the same system through ris- 
ers extending up from the underground ducts. 
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Chapter VIII 



PLANING MILL 



LOCATION. 

THE planing mill is naturally located to provide 
facility in receiving stock in large bulk and for 
delivering it conveniently to the points of greatest 
consumption. As the lumber yard covers a large area 
it is placed at one end or side of the property, and as 
this supplies the pl'ining mill, the mill building is usually 
at one side of the territory covered by the shop build- 
ings. It is so situated as to give ready access to the 
rough lumber and pass stock through the various opera- 
tions until the finished material is ready for delivering 
after passing in natural sequence over the shortest and 
most direct route. 

The freight car shop consumes the greater portion of 
the output of the planing mill, so that the logical position 
for this building is between the lumber yard, dry lumber 
shed, dry kiln and the freight car shop. This provides 
a convenient arangement for ease in handling both rough 
and finished work. Where both freight car construction 
and repair work are carried on at the plant, the mill is 
the point of centralization of a large area and the rough 
material is directed toward this shop and delivered from 
it to each point of consumption for the different classes 
of work. 

As the volume of material delivered to the passenger 
car department, either for construction or repair, is com- 
paratively a very small per cent of that delivered to the 
freight car department, the location of the mill with 
regard to the passenger car department is of secondary 
importance. At the same time, however, the shorter the 
distance to this department and the more direct the route, 
the more economical will be the delivery of material and 
the greater the output of the department. 

The planing mill also handles a certain amount of 
material for the locomotive department, for the engineer- 
ing department, as well as for general repair work con- 
stantly arising from time to time. As there is, then, more 
or less general delivery to be provided for the mill build- 
ing should be situated adjacent to the principal avenue 
of distribution and where this is a crane served runway, 
or midway as it is called, the mill is commonly placed 
contiguous to the midway. 

BUILDING. 

As in the case of most of the other principal buildings 
of the railroad shop plant a long narrow building lends 
itself most readily to the requirements of the planing 
mill. In view of the varying conditions governing the 
demands upon the planing mill — whether providing for 
construction or repair, the consumption of lumber by 
departments other than the car departments — ^there is 
not sufficient similarity in the size of the mill buildings 
of the many shops throughout the country to justify an 



attempt to formulate a rule determining the size of the 
floor area in proportion to any given unit, such as work- 
ing space per locomotive, freight car or passenger car, 
number of freight cars per day, or passenger cars turned 
out per month. 

At the Angus shops of the Canadian Pacific, including 
locomotive, freight car construction and passenger car 
departments, the dimensions of the mill are 500 feet by 
125 feet, providing an area of 62,500 square feet. At 
CoUinwood, on the L. S. & M. S. where locomotive, 
freight car repair, freight car construction and passenger 
car repair are carried on, the mill is 300 feet by 70 feet, 
giving an area of 21,000 square feet. At Readville, 
where the plant is devoted entirely to freight and pas- 
senger car work, the mill is 350 feet by 125 feet, an 
area of 43,750 square feet. At the D., L. & W. freight 
car building and repair shops at Scranton, the mill is 400 
feet by 90 feet, providing an area of 36,000 square feet. 
At the East Decatur car shops of the Wabash the mill 
is 238 feet by 80 feet, an area of 19,040 square feet. 

The floor area of the mill is necessarily large in pro-^ 
portion to the area covered by the machine equipment. 
The large volume of material passing through the mill, 
as well as its nature, size and shape, requires ample space 
for its disposition and movement and a large proportion 
of the stock uses temporary standing space both before 
and after passing each machine through which it travels. 

The construction of the mill is in many respects simi- 
lar to the other buildings of the car department. The 
roof trusses, supporting columns, etc., are of the same 
material and either wood or steel has been used in some 
of the most prominent shops recently constructed. 

In the earlier and older shop buildings the roof struc- 
ture was designed for greater stiffness than now required, 
to provide for the additional loads and the vibrations of 
shafts, pulleys, belts, etc. Power for the mill was usually 
delivered from an engine in an adjoining building, and 
all shafts, etc., were carried by the roof structure. The 
introduction of electrical apparatus and equipment has 
largely changed this and prevailing practice is to drive 
the larger machines by individual motors and the smaller 
machines in groups. The motors are usually placed 
upon the floor close to the machines, though the motors 
for group drive and for the smaller machines are some- 
times suspended from the roof trusses. 

NATURAL LIGHTING. 

In mill buildings of the most recently constructed shops 
a noticeable feature is the provision for ample natural 
lighting. In some of them the space occupied by win- 
dows begins a short distance above the ground and ex- 
tends as close to the roof as the limits of the wall will 
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allow. Light from windows in the wall is supplemented 
by skylights in the roof. At CoUinwood the skylight is 
260 feet long by 36 feet 6 inches wide and provides an 
area equal to 45 per cent of th^ area of the roof. At 
Angus there are 23 skylights in the roof, arranged trans- 
versely, and each skylight is 29 feet by 10 feet 4 inches 
in size. The absence of belts, shafts, pulleys, etc., in a 
planing mill adds materially to the efficient distribution 
of light and freedom from shadows. 

DISTRIBUTION OF MATERIAL. 

Convenience in the distribution of material necessitates 
its entrance at the end of the mill adjacent to the lumber 
yard and delivery at the other end. This requires large 
doors in the ends of the building and delivery tracks 
extending the full length of the building. Larger plan- 
ing mills are equipped with two tracks traversing the 
building and the spaces which they occupy are kept open 
for the movement of light wagons or buggies, as well as 
for the transportation of push cars. In accord with the 
general sentiment in favor of standard gauge industrial 
tracks for delivery and distribution of material, the 
tracks through the mill are more commonly of standard 
gauge. 

In the mill building at Kingsland, on the D., L. & W., 
there is a third rail between the rails of the standard 
gauge track, making a narrow gauge track for connec- 
tion with the narrow gauge industrial system of the 
plant. Two other narrow-gauge tracks in the mill con- 
nect with the general industrial system of tracks. At the 
Scranton shops of the same road, the mill is served by 
narrow gauge industrial tracks, as well as being entered 
by a standard gauge track from the lumber yard. 

Serving the mill building by tracks of standard gauge 
provides the advantage of allowing cars of lumber to be 
switched into the building and unloaded near the ma- 
chines, thus reducing the cost of handling and removing 
the additional expense of unloading and stacking in the 
yard. Such a method is not practical at all times, but 
some shops make a practice of delivering a certain 
amount of material on order, direct to the mill and un- 
loading it at night where it will be ready for the regular 
shop force in the morning. 

The shop tracks are sometimes supplemented by short 
stub tracks immediately outside of the building for tem- 
porarily storing truck loads of lumber. A convenient and 
practical arrangement for the delivery of truck loads of 
material both to and from the planing mill is the provi- 
sion of a small hand transfer table, operating in a shal- 
low pit, at each end of the building. This method is fol- 
lowed to good advantage at Angus and the transfer 
tables permit convenient access to the several tracks of 
the lumber yard, mill building, car erecting shop or gen- 
eral deliverv. 

The use of side doors in the wall of the building near 
the dry kiln or dry lumber storage shed facilitates the 
rapid delivery of material. Such a method permits mate- 
rial to follow the most direct route from the point of 



storage to the machines through which it will pass. Not 
only is this delivery quicker, but it relieves congestion 
around the end doors where sills and other heavy material 
enter the building. 

FLOORS. 

Wooden floors prevail generally in the planing mill. 

ARRANGEMENT OF MACHINES. 

Among the most important features of the planing 
mill is the arrangement and distribution of machines to 
provide for the progressive movement of material in 
natural sequence and to provide for handling bulk}?^ and 
heavy pieces of stock, as well as a large volume of small 
material. There are many very interesting examples 
illustrating great care in the layout of machines so that 
the work will progress, naturally avoiding the necessity 
of moving timber backward in its course. 

The layout of machines is usually such that those for 
machining sills occupy a large portion of one side of the 
mill, while the remaining large portion is occupied by the 
various machines used in light lumber dressing. The 
arrangement of machines in sequence in that section 
through which the heavier material passes is naturally of 
greater importance than in the section for lighter mate- 
rial. The arrangement of the tools in the paths of prog- 
ress are such as to bring the material to the roughing 
machines first, through the supplemental machines and 
finally to those for finishing. 

In both sections, the most satisfactory arrangement 
provides for the movement of material in such manner 
that it will touch the floor as little as possible. For in- 
stance, in the path of sills are placed wooden skids of 
about the same height as* the machine tables, so disposed 
that the sills may be moved longitudinally or transversely 
according as the machines are situated in its path, but 
always the general movement is forward. 

The systematic arrangement of skids in the path of 
other material is more difficult than in the case of the 
sills. However, it is often possible to arrange such paths 
over short distances and for certain classes of work. 
Where this cannot be done, the most economical method 
is to deliver small material to each machine in wagon 
loads and load it directly upon a wagon on the other side 
of the machine. In the rapid handling of material much 
work is done to templates, thereby minimizing the labor 
of laying out. 

The planing mill at Angus is operated in two distinct 
departments, one of which is under the jurisdiction of the 
foreman of the freight car erecting shop and is used for 
dressing freight car material only. The other section is 
under the jurisdiction of the passenger car foreman and 
serves his department only. The machines in both de- 
partments are arranged largely in straight lines and every 
facility is provided for the rapid movement of lumber 
with minimum amount of handling. , 

SHAVINGS EXHAUST SYSTEM. 

An essential feature of the planing mill is the collector 
system for disposing of shavings, dust, etc. This system 
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is connected with the boiler room where one or more 
boilers of the power plant are fed by shavings and chips 
from the mill. Exhaust blowers are located at conven- 
ient positions within the building and from them suction 
pipes lead to hoods covering the cutters or saws of the 
various machines, so as to draw in instantly all chips and 
shavings produced by the cutting tools. Floor sweep 
openings are provided at those machines which can not 
be served to advantage by hoods over the cutters and at 
various places to accumulate sweepings from the floor. 
Everything that may be consistently raked or swept to 
these openings will be drawn away quickly by the suction. 
The collector system is usually so effectual that it will 
readily remove rather large sticks and blocks. The result 
of this system is that the planing mill may be kept in a 



very neat and clean condition at a comparatively small 
expense while the delivery of refuse to the boiler room is 
at a nominal cost. 

The shavings exhaust system at Angus employs 17 
fans from 50 to 90 inches in diameter, and running from 
665 to 1,700 revolutions per minute, the maximum speeds 
of the fans in the planing mill being 880 feet per minute. 
The longest run of conduit in this system is 700 feet. In 
deciding upon the capacity for the equipment .computa- 
tions were made upon the difference between finished 
and rough dimensions of timber in a 30-ton box car. 
This amounts to 860 feet board measure, or 72J/^ cubic 
feet per car, and this volume will fill two or three times 
that space when put into the form of shavings and saw- 
dust. 



Dsf of Wood'Workiny Machinery in Representative Railway Shops — Flaning Mill 



CANADIAN PACIFIC— ANGUS. 

Machine. Size. Maker. 

2 Planers and sizers No. 8 Berlin Machine Co. 

Inside moulder No. 126 Berlin Machine Co. 

2 Self feed rip saws No. 3 Greenlee Bros & Co. 

Self feed rip saw No. 8 Greenlee Bros. & Co. 

Vertical heavy automatic cut- 
off saw No. 5 Greenlee Bros. & Co. 

Heavy vertical cutoff saw. . . .No. 6 

Extra range automatic car 

gaining' machine Greenlee Bros. & Co. 

2 Horizontal tenoners No. 6 Greenlee Bros. & Co. 

Special automatic vertical car 
siU tenoning machine No. 4 

Vertical boring machine 4-spindIe Greenlee Bros. & Co. 

Ebctra range heavy car boring 
machine Greenlee Bros. & Co. 

Heavy vertical boring ma- 
chine 6-spindle Greenlee Bros. & Co. 

Extra car range boring ma- 
chine Greenlee Bros. & Co. 

Vertical boring machine 3-spindle Greenlee Bros. & Co. 

Standard heavy vertical car 
boring machine 3-spindle Greenlee Bros. & Co. 

Boring machine 3-spindIe Greenlee Bros. & Co. 

Heavy single spindle radial 
horizontal borer Greenlee Bros. & Co. 

2 Standard heavy vertical hol- 

low chisel mortisers Greenlee Bros. & Co. 

H. C. mortising machine... . .No. 14 Greenlee Bros. & Co. 

3 Self feed rip saws No. 1^ Greenlee Bros. & Co. 

Large car ripping saw No. 3 Fay A Eigan Co. 

2 Improved rip saws No. 2 Fay & Egan Co. 

Band saw Fay & Egan Co. 

Band saw No. 00 Fay & Egan Co. 

Car mortiser and borer No. 72 Fay & Egan Co. 

4 Automatic cutoff saws No. 1 Greenlee Eros. & Co. 

Automatic cutoff saw No. 2 Greenlee Bros. & Co. 

2 Planers and matchers No. 46 Berlin Machine Co. 

Planer and matcher No. 44 Berlin Machine Co. 

Band saw No. 3 MacGregor-Gk>urIay Co. 

Automatic vertical cutoff saw Fay & Ellsan Co. 

Vertical automatic cutoff saw 
and gainer No. 3 Greenlee Bros. & Co. 

Vertical heavy automatic cut- 
off saw No. 6 Greenlee Bros. & Co. 

Vertical boring machine 3-8plndle Greenlee Bros. & Co. 

Medium heavy boring ma- 
chine 3-splndIe. . . . .Greenlee Bros. & Co. 

Perfection buzz planer 20-ins MlacGregor-Qourlay Co. 

Shaping machine MacGregor-Gourlay Co. 

Dimension saw MacGregor-Gourlay Co. 

Outside moulding MacGregor-Gourlay Co. 

Small rip saw MacGregor-Gourlay Co. 

Rip saw MacGregor-Gourlay Co. 

Improved rip saw MacGregor-Gourlay Co. 

Large band saw MacGregor-Gourlay Co. 

Self feed rip saw MacGregor-Gourlay Co. 

Chain saw mortiser 

Band saw MacGregor-Gourlay C3o. 

Burring saw J. Bertram & Sons 

Large rip saw J. Bertram & Sons 

Small rip saw Cowan & Co. 

Swing saw MacGregor-Gourlay Co. 

Swing saw 

Dimension planer Fay & Egan Co. 

Buzz planer MacGregor-Gourlay Co. 

Surface planer No. W 14 J. Bertram & Sons 

Dimension planer MacGregor-Gourlay Co. 

Large matcher and dimension 
planer 4-headed J. Bertram & Sons 

Matcher and dimension planer 4- headed Cant-Gk)urlay 

Sticker 4-headed . . . MacGregor-Gourlay Co. 

H. C. mortiser Atlantic 

Small sash and door mortiser 



Machine. Size. Maker. 

— C. mortiser ,.,. Atlantic 

Vertical boring machine 3-spindle Fay & Egan Co. 

Single horizontal borer 

Vertical gainer Fay & Egan Co. 

Horizontal gainer J. Bertram & Sons 

Large matcher 4-headed Fay & Egan Co. 

Large horizontal tenoner 

Light tenoning machine McKechnle & Bertram 

Double headed shaper MacGregor-Gourlay Co. 

Vertical end tenoning machine McKechnle & Bertram 

Sticker 4-headed. . .MacGregor-Gourlay Co. 

H. C. mortiser Greenlee Bros. & Co. 

Boring machine 6-spIndle Greenlee Bros. & Co. 

2 Iron frame swing saws 

Boring machine 8-spindle 

Horizontal gainer F&y & Egan Co. 

Boring machine 6-spindle Greenlee Bros. & Co. 

Self feed saw Greenlee Bros. & Co. 

Variety wood-worker No. 2 Fay & Egan Co. 

P. H. shaper MacGregor-Qourlay Co. 

Horizontal tenoner Buck 

Car tenoner No. 5 Fay & Egan Co. 

2 Horizontal gainers j. Bertram & Sons 

Planer and matcher No. 24 Berlin Machine Co. 

Single horizontal boring ma- 
chine 

Vertical car sill tenoning ma- 
chine 

Gainer and checker 

Rip saw 

2 Swing saws 

Iron frame swing saw 



D.. L. & W.— SCRANTON (KEYSER VALLEY). 

Machine. Size. Maker. 

Double planer and matcher Berry & Orton Co. 

Swing saw 30 Ins D. L. A W. R. R. 

Rip saw up to 24 ins D. L. & W. R. R. 

Double planer and matcher No. 17... S. A. Woods Machine Co. 

Outside moulder 6 ins C. B. Rogers & Co. 

Cross-cut saw 40 ins. No. 188 

S. A. Woods Machine Co. 

Sill tenoner No. C. B. Rogers & Co. 

Cross boring machine No. 350. .S. A. Woods Machine Co. 

Boring machine, 4 spindles .... No. 826.. S. A. Woods Machine Co. 

Vertical car boring machine... 3 spindles C. B. Rogers & Co. 

Rip saw D. L. & W. R. R, 

Automatic cross-cut saw 36 ins. No. 3 Fay & Egan Co. 

Rip saw 24 ins. No. 176 

S. A. Woods Machine Co. 

Sticker 6-head Houston 

Upright shaping machine No. C. B. Rogers & Co. 

Matcher Fay & Etgan Co. 

Gaining machine S. A. Woods Machine Co. 

Gaining machine (pneumatic) D. L. & W. R. R. 

Hollow chisel, hollow mortiser. No. 7 S. A. Woods Machine Co. 

3-spindIe boring machine Berry & Orton Co. 

2 Wood turning lathes 

Saw grinding and sharpening 
machine No. 231 . . S. A. Woods Machine Co. 

Automatic knife grinder No. 221.. S. A. Woods Machine Co. 

Band saw flier Chas. B. Wright 

Band saw 36 ins. No. 3 C. B. Rogers & Co. 

Swing saw 22 ins. No. 232 

S. A. Woods Machine Co. 

Hand planer C. B. Rogers & Co. 

Door and sash tenoning ma- 
chine No. Zyk Fay & Egan Co. 

Extra heavy sizer 6-roll, 4 sides Fay & Egan Co. 

No. Ill 

Flooring machine, fast speed. . . No. 17 Fay fk E^:an Co. 

Double cuttlng-off machine. . ..40 Ins. No. 6.. Greenlee Bros. & Co. 

Vertical car boring machine, 4 
spindles Greenlee Bros. & Co. 
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Vertical car boring machine, 4 
spindles, with universal at- 
tachment Greenlee Bros. & Co. 

Heavy self-feed saw No. 8 Fay & Egaa Co. 

Combination vertical borer and 
gainer No. 3 Greenlee Bros. & Co. 

Small vertical hoUow chisel 
mortlser No. 11 Greenlee Bros. & Co. 

Hollow chisel mortlser No. 8 Greenlee Bros. & Go. 

Vertical car tenoning machine.. No. 4 Greenlee Bros. & Co. 

Double tenoning machine No. 540 Greenlee Bros. & Co. 

Car brace cuttlng-off machine Greenlee Bros & Co. 

Cross-cut saw D. L. & W. R. R. 

Wood turning lathe 

Cut-off saw 22 Ins. No. 2 Fay & Bgan Co. 

Groove saw 12 ins 

Box bound matcher 

Grindstone 

Heavy combined buzz planer. . ..No. 97.. S. A. Woods Machine Co. 

Hollow chisel sharpener Atlantic 

Band resawlng machine American Wood Wkg. Mach. Co. 

^Sharpener for circular saw Atlantic 

Band saw filing and setting ma- 
chine Atlantic 

Lathe 

Rip saw S. A. Woods Machine Co. 

Jig saw • 

Single surfacer No. 88. . . S. A. Woods Machine Co. 

Band saw C. B. Rogers & Co. 

Emery grinder and dust guard 
machine 

Mortlser R. Ball & Co. 

Shaper H. D. Stovers 

Knife grinder 

L. S. & M. S. RY.— COLUNWOOD. 

Motor 
Machine. Size Maker H. P. 

Timber planer Four-side ...Fay & Bgan 86 

Timber planer Four-side ...Amn. W. W. Mach. Co 85 

"Lightning" matcher J'ay & Sgan Co 25 

Matcher No. 27 S. A. Woods Mach. Co 85 

Automatic cut-off saw.No. 6 Greenlee Bros. & Co 20 

Vertical end tenoner. .No. 4 Greenlee Bros. & Co 15 

Rip saw No. 4 S. A. Woods Mach. Co 20 

Cut-off saw, auto- 
matic No. 4 Greenlee Bros. & Co 15 

Vertical saw and gain- • 

er No. 8 Fay & Egan Co 20 

Automatic cut-off saw.No. 3 Greenlee Bros. & Co 15 

Rip saw No. 8 Greenlee Bros. & Co 20 

Automatic saw and 

dado Greenlee Bros. & Co 15 

Bevel band saw 40 ins Williamsport Mach. Co 10 

Band saw 42 ins Fay & Egan Co 7H 

Horizontal mortlser . .H. C Fay & E^n Co 15 

Vertical mortlser and 

borer No. 7 Greenlee Bros. & Co 15 

Gainer No. 3 Fay & Egan Co 15 

Tenoner No. 70 Fay & Bgan Co 7H 

Horiz. boring machlne.Four- spin ...Greenlee Bros. & Co 10 

Jointer J*ay & Egan Co 7V4 

Pony planer 24 ins S. A. Woods Mach. Co 10 

Gainer with 4 -spindle 

borer No. 8 Gr%enle8s Bros. & Co 10&16 

Shaper Double head.Grosvenor 7H 

Automatic saw filer 

Automatic knife grlnd- 



L. & N. R. R.— SOUTH LOUISVHJ:^. 



Motor 
H. P. 
...100 



er 



Automatic saw grinder f 

Band Saw Filer 

Wood lathe Fay & EJfean Co 



Machine. Size. Maker. 

Short sill dresser 20-ln. blade. S. A. Woods Mach. Co. 

Cut-off saw 40-in Greenlee Bros. & Co i ,. 

Cut-off saw 40-in.' Greenlee Bros. & Co f ^ 

Matcher 15-tn. blade. Fay & Egan Co 80 

Matcher 10^-ln. bl'deFay & Egan Co 50 

Matcher 10%-in. bl'deFay A Egan Co 80 

Cut-off saw 34-ln Fay & Egan Co 8 

Cut-off saw 34-in Fay A Egan Co ..14 

Cut-off saw 82-ln Fay & Egan Co 80 

Surfacer 26-in. blade. Fay A Egan Go 

Heavy rip saw 28-ln. No.l58 S. A. Woods Machine Co 

Light rip saw 28-ln Greenlee Bros. A Co...... 

Borer 5 spindle .... Greenlee Bros. A Co ^dO 

Vertical hollow chisel * 
mortiser with trav- 
eling table No. 164 Fay A Egan Co 

Sill tenoner 3 cutters. ...Fay A E«m Co .^80 

Gainer Greenlee Bros. A Co 14 

Swing cut-off saw 24 in L. & N. R. R. 6 

Boror 6 spindle Fay & Egan Co 

Vertical hollow chisel 
mortlser with trav- 
eling table No. 164 Fay A Bgan Co 

Automatic car gainer.No. 150 Fay A Egan Co 
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Universal car tenoner .Fay A Egan Co 

Horizontal borer Fay A Egan Co 

Vertical single spindle 

borer Bentel & Margedant. 

Band saw No. 2 Fay A Egan Co , 

Dimension planer — 24 in. blade. Fay A Egan Co 

Universal w o o d- 

worker Fay A Egan Co 

M. P. RT.— SEDALIA. 
Machine. Size. 

Universal wood worker 16-ln Greenlee 

Variety wood worker No. 62 Fay 

Four-side moulder No. 12 ^ . .Fay 

Surfacer 30-in S. A. Woods 

Six-roll cylinder planer No. 129 Fay 

Vertical car tenoner ,. Fay 

Tenoning machine No. 6 ^. Fay 

Car gaining machine Fay 

Hand gaining machine Fay 

Mortlser Gfeenlee 

Mortlser No. 300.. S. A. Woods 

Four-spindle horizontal boring 

machine Greenlee 

Cut-off saw No. 8 Fay 

Cut-off saw No. 2 Fay 

Swing saw No. 3 Fay 

Self -fed rip saw No. 3 Fay 

Band saw No. 1 Fay 

Band saw No. 3 Fay 

Scroll saw No. 3 Fay 

Automatic saw sharpener 

Band saw setter No. 3 Fay 

Knife grinder Fay 

Fox trimmer 

Superior setting down machine 

Rajmiond wiring machine 

Raymond large turning ma- 
chine 

Rasmnond small turning ma- 
chine 

Groover 20-in 

Double seamer 

Reader No. 2 , 



>Q0 
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Maker. 

Bros. A Co. 

& Egan Co. 

A Egan Co. 

Machine Co. 

A Elgan Co. 

A E«gan Co. 

A Egan Co. 

& Egan Co. 

A Egan Co. 

Bros. A Co. 

Machine Co. 

Bros. A Co. 
A Egan Co. 
A Egan Co. 
A "ESgsn Co. 
A El^an Co. 
A Egan Co. 
A Ef^an Co. 
A 'ESgB.n Co. 



& Elgran Co. 
A Egan Co. 



, .Buffalo 
. Moore 
Niagara 



List of Wood'Working Machinery in Representatite Railway Shops— Cabinet Shop. 



CANADIAN PACIFIC RAILWAY—ANGUS. 

Maker. 



Motor 
H. P. 



>7H 



Machine. Size. 

Double combination 
glue spreader ._. 2 

Window blind mortiser J. Bertram A Sons 

Window blind slot 
mortlser McGregor, Gourley A Co. . 

Boults carver McGregor, Gtourley A Co. . . 

Royal invincible Sand- 
er £erlln Machine Works 40 

Jig saw C. P. R 

Sash and door mor- 
jUser J. Bertram A Sons 

Band saw No. 3 McGregor, Gourley A Co. 

Double tenoning ma- 10 in to 6 ft 
chine 6 in McGregor, Gtourley A Co 16 

Chain mortiser No. 88 New Britain Mach. Works, i - 

Sash sticker McGregor, Gourley A Co...P 

Finishing saw, miter- ) 

Ing work Herbert Baker A Co wo 

Band saw 36 in. wheelMcGregor, Gourley & Co. . . ) 

Inside moulder 4 -headed . . . McKechnie A Bertram ( .^^ 

Pony planer Fay A Egan Co j*"^ 

Grindstone 72-in Nlles-Bement-Pond Co. 

Emery wheel C. P. R 

Dimension saw table.. 16 ins. wide, 

9 ins. thlckMcGregor. Gourley & Co...^'^ 

Saw, double-headed . . 16 ins McGregor, Gourley A Co. . . 

Perfection buzz planer 

and Jointer McGregor, Gourley A Co. . J 

Dimension planer, siz- 
ing and stralgnten- 
ing McGregor, Gourley A Co 15 



Swing saw 16-ln C. P. R 

^ to 1 1-12 
Feed rod machine in McGregor, Gourley 

Wood lathe 24-in McGregor, Gourley 

Wood lathe 20-in Smith A Coventry 

Swing saw l6-in C. P. R. 

Universal Woodworker. Fay A Egan Co.., 

Rip saw 12-in McGregor, Gourley 

Panel planer McGregor. Gourley 

Tenoning machine McGregor, Gourley 

Rip and cross cut saw.l4-ln McGregor, Gourley 

Inside moulder 3 sided McGregor, Gourley 

Chain mortlser No. 66 New Britain Mach. 

Chain grinder New Britain Mach. 

Shaping machine McGregor, Gourley 

Shaping machine McGregor, Gourley 

Single spin- 
Boring machine die McGregor, Gourley 

Frlezing machine Fay A Egan Co. . , 

Carver 2-8pindle ...Blouts 



A Co 6 

A Co... I 



h 



&"co!.'*) ^^ 

A Co...) 
A C0...V2O 
A Co...) 

A Co...) 
Works. [ 15 
Works.) 

A Co. "tin 

A co...r" 



& Co... 



Uo 



L. S. A M. S. RY.— COLLINWOOD. 

Machine. Size. Maker. 

Sticker American Wood Working Mach Co. 

Jointer Clement 

Band saw 42 ins Fay A Egan Co. 

Tenoner 3% ins Fay A E^n Co. 

Shaper » No. 8 Clement 

Surfacer 7x24 ins Whitney 

Scroll saw No. 6 Fay A Egan Co. 

Sander 84 ins 

Wood-carving machine 

Wood lathe 



PLANING MILL 



Universal saw bench. 

auh mortlser 

Combination rip and ci 



Fay ft ETBan Co. 

__[1 WorlclnB M»ch. Co. 
. .Qreenles Broi. ft Co. 



e.belt drlvao (rom t 



L. ft N. R. R.— SOUTH LOUIBVILLB. 
'Ma«hlne. Blie. Maker. 

Carriage cut-off saw. No. 2 Fay & Bgan Co 

Rip saw Bentel ft Marsedant.. 

"'- ..Bentel ft Margedant.. 

..Fay ft E^can Co 

..Fay ft Bgt.a Co 



..Fay ft Esan Co... 



..Fay ft Bgan Co... 

. . Fay S: £igan Co. . . 

,.Fay & Elgan Co... 

..Fay ft Elgan Co... 



Pony planer \2i-in, ' 

Mortlaer No. Tl. 

Vertical double apIO' 
die boring machine. No. I.. 

Double spindle shaper.No. SU 

Uortlser and retl«ber..tTa. 93. 

Combination saw and 
dado No. G Fay & Bjgan Co... 

Single bead shaper Fay & Elgan Co... 

Qriodatone L. ft N. R. R 

Sand papering ma- 
chine No. t Fay ft Bgan Co 

Combination panel 
carrer and MeEer..No. 4 Fay ft Bgan Co... 

Plug cutter Fay & Egan Co. . . 

Scroll saw Fay ft Bgan Co... 

Marqult veneer saw I- & N. H, R 

H-in. X 12-ft. l«the Putnam Uacblne C 



List of Wood-Working Machinery in] Representa- 
I |fa'ee Roiltaay Shops — Pattern Shop ^KSH 

PBNN8TLVA141A RATLROA.D— SOUTH ALTOOMA. 






blade Oliver Machine Co 

Lathe 2i and 60 In. 

awing, 8 ft. 

bed Putnam Machine Co... 

Power band saw flllog 
and setting mach Atlantic Works 



..J. A. Crane & Co... 



Automatic knlte grind- 



Lathe !0 Ins. _ . 

ft. ) Ins... P. 

Lathe SO Ins.zll ft.P. 

Lathe 80 lnB.z2a (tP. 

Face lathe 90 In* P. 



[irlngflcld UIg. Co... 



nnlversal saw bench, W In. ss 
Hand planer and 

Jointer 20 Ins.. 

Bu^ planar and 



savy planer and aur- 
ice plate lathe, type 



...Oliver 

...Oliver Maohine Co.,, 

. . .L. Power ft Co 

...Atlantic Works 



L. ft N. R. R.— SOUTH LOUISVILLB. 



Wood lathe 

Metal lathe . 

Oliver hand planer and lolnter.ZO Ii 



i It. 



Belle IS ft Co. 

_. Wood Wi«. Hach. Co. 

14 Ins Fay ft Bgan Co. 

American Wood Working Hach. Co. 

nana aaw Fay ft Bgan Co. 

Drill !0 Ins W, F, & J. Barnes 

Fax trimmer Orand Rapids Hachy. Co. 

Crank Ehapet- 18 Ins. .Am. Wood Wkg. Hach. Co. 

Qrindstone 



The machine tools a 
U-b.v. motor. 



I arranged In « 



i group and <: 
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CROSS SECTION OF PLANING UILL AT SCRANTON, PA., D. L. A W. R. R 




SHOP AT BOUTH LOUISVILLE, KT., L. & N. R. R. 



PLANING MILL 




IFBItM 



£nd e/evation 



PLAN, ELEVATIONS AND SEDITIONS OF PLANING MILL AT EAST DECATUR. ] 



fng/r>e Room 



^ 



45'i^m m 



I 
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" h'Ser^er^pe 4^ra//7 oteoc/i 'Posr \ £.nJ79f? 
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J 
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PLAN. ELEVATIONS AND PARTIAL CROSS SECTION OP PLANING MILL AT BURNSIDE. ILL.. I. C. R. I 
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PLAN OF PliANINO USUU AT OSLWBIN* IOWA« a O. W. B. R. 




FLAN OF PLANING BOLL AT KINOBLAND. N. J., D.. L. ft W. R. R. 
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PLAN OF PLANING MILL AT BSAST DECATUR, ILL., WABASH RY. 
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FULN OF PLANJNO HILL AT 8CRANTON, PA., D. L. A W. R. B. 




EXHAUST SYSTEM FOR DBLIVHHT OF SHAT1N08 PHOM PLANINO UILL TO POWER HOUSE AT ANOD8, C P. RT. 




FLAN OF PLANING MILL, SHOWING ARRANGEMENT OF gHAVINQa EXHAUST DUCT8, AT ANOUS, C. P. RT. 
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PLAN OF PLANING MILL AT ANGUS, C. P. HY, 



Railway Shop Up to Date 

Chapter IX. 



FOUNDRY 



UNTIL recent years the foundry was rare as a com- 
ponent part of a railway shop plant. Foundry 
work is entirely of a manufacturing nature and with the 
recent development of the large railway shop plant, the 
tendency toward the general introduction of the foundry 
as a principal department has become pronounced. Sev- 
eral railway general shops completed since the year 1902 
include gray iron foundries as essential features and a 
number of shops now in course of construction include 
elaborate plans for foundry work. The tendency is to 
concentrate the foundry work for the entire system at 
the general shops, so that the foundry has not entered into 
the consideration of plans for minor and division shops. 
A large number of shops have small brass foundries, 
but there is no information at hand of railroad compan- 
ies having attempted either steel or malleable iron cast- 
ings. Where there is an iron foundry at a shop plant, a 
small section is usually devoted to brass foundry work. 
Where there is no iron foundry the brass foundry usu- 
ally occupies a section of the blacksmith shop building, 
and is completely separated from the remainder of the 
shop by a brick wall. 

LIST OF FOUNDRIES AT RAILWAY SHOPS. 

A gray iron foundry has been operated in connection 
with the Roanoke shops of the Norfolk & Western Rail- 
way for the past twenty or twenty-five years. The C, 
M. & St. P. Railway has long cast its own car wheels at 
its Milwaukee shops and in 1906 a modem car wheel 
foundry replaced the old one. In remodeling the Read- 
ing shops of the Philadelphia & Reading Railway a foun- 
dry was built in 1902. At Angus on the Canadian Pa- 
cific Railway there is a gray iron foundry and a car wheel 
foundry; and the South Louisville shops of the Louis- 
ville & Nashville Railroad include a gray iron foundry. 

Wheel and gray iron foundries were operated in con- 
nection with the Altoona repair shops of the Pennsyl- 
vania Railroad previous to 1906. In that year a com- 
plete foundry plant, isolated from all other shops, was 
built at South Altoona. This plant at present consists 
of a wheel foundry, gray iron foundry, machine shop and 
material building, pattern shop, power house and an 
office building. The plot of ground on which the foun- 
dry plant is built is large enough to permit of future ex- 
tensions to the present buildings and also for the addi- 
tion of brass and cast steel foundries which have been 
considered. Foundry work for the entire system is con- 
centrated, so far as possible, at this point and the plant 
is so located as to afford good shipping facilities to all 
parts of the system. 

Plans for new shops on which construction work has 
been begun by the Delaware, Lackawanna & Western 
Railroad at Scranton, the Big Four at Beech Grove and 
the Grand Trunk at Battle Creek, make liberal pro- 
visions for foundry equipment. 



GRAY IRON FOUNDRY BUILDING. 



The construction of the foundries for gray iron cast- 
ings which are already in operation and the design of 
those now under consideration, is in general very similar 
to the construction now usually followed in modem rail- 
v/ay shop buildings, though in point of detail it is ar- 
ranged for the specific class of work for which pro- 
vided. The building is commonly a self supporting 
structure with brick walls. It is characteristic of foun- 
dries already built that they are well provided with am- 
ple natural light. A large proportion of the walls are 
given over to glass windows and in addition to the light 
so provided, that portion of the steel structure surround- 
ing the center bay and extending above the roofs of the 
side bays, is equipped with glass windows. The roof of 
the center bay generally includes a monitor, with side 
window lights, extending nearly the full length of the 
building. At South Louisville the roof is of the same 
height throughout and light is admitted through the roof 
by saw tooth skylights. 

The foundty building is usually divided into three 
bays, a main or centrial bay, from 55 to 70 feet in width, 
and two side bays, each about one half or little more than 
one half the width of the central bay. 

The foundry at South Louisville varies from this gen- 
eral design. The main portion of the building is 318 
feet long by 70 feet wide and is covered by a single span 
with no intermediate supporting columns. At one side 
is a narrow addition 20 feet wide extending the entire 
length of the building. Most of this additional area 
is included in the main floor of the foundry, but a por- 
tion of it is occupied by the cupolas, sand storage bins, 
ovens, etc. 

As explained in connection with the provision for na- 
tural lighting, the roof trusses of the center bay are 
higher than those in the side bays. In the gray iron foun- 
dry at South Altoona, the height from floor to roof truss 
is 38 feet in the center bay and 21 feet in each of the side 
bays. At Angus these distances are 29 and 16 feet re- 
spectively. The plans for the foundry of the D., L. & 
W. at Scranton provide for a height of 35 feet in the 
center bay and 20 feet in each of the side bays. At 
South Louisville the height from floor to roof truss is 35 
feet. 

The lateral dimensions and area of the foundry can 
hardly be based on any specific unit and those foundries 
already in service are not enough alike in this particular 
to justify a definite conclusion. The foundry is not de- 
signed to meet the demands of a single shop but rather 
to supply an entire system. Its output is used by the lo- 
comotive department as well as by the car department, 
and also to some extent by the road department, so that 
a number of features enter into the determination of the 
output required. 
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The dimensions of several foundries, serve as records 
of those in railway shop service. At South Altoona, 
Pennsylvania Railroad, the gray iron foundry is 400 
feet long by 130 feet wide; at Angus, Canadian Pacific 
Railway, the gray iron foundry is 342 feet by 122 feet; 
at Reading, Philadelphia & Reading Railroad, 564 feet 
by 163 feet; at South Louisville, Louisville & Nashville 
Railroad, 318 feet by 70 feet, and the foundry for the 
Delaware, Lackawanna & Western Railroad at Scranton 
will be 400 fe6t by 120 feet. 

LOCATION. 

As the foundry is a manufacturing department its lo- 
cation provides for the receipt of raw material and for 
the delivery of finished castings. Therefore its most con- 
venient situation is adjacent to the avenue of distribution 
and communication among the shop buildings. This af- 
fords delivery of the finished material over the most di- 
rect route to the storehouse and to the various points of 
consumption. It is also essential that the transportation 
of raw material for the foundry shall not impede general 
yard traffic and on this account the foundry is frequently 
located at an extreme end of the plot occupied by the 
shop buildings. 

It is generally considered desirable to have the foun- 
dry near the locomotive shop in order to provide for the 
shortest movement of the heavier locomotive castings. 
Castings for the car department are so much smaller that 
their delivery is a comparatively simple matter and they 
may be handled in bulk to good advantage. In view, of 
the large amount of material for delivery to the line 
which is cast in the foundry an intimate communication 
between the storehouse and the foundry is essential. 

LOCATION OF FOUNDRY AT ANGUS, C. P. RY. 

At Angus, Canadian Pacific Railway, the foundry is 
next to the locomotive shop and is adjacent to the crane 
served avenue, or Midway, which traverses the shop 
yard. The store house is directly across the Midway from 
the locomotive shop and it is therefore evident that the 
store house is but a short distance from the foundry. The 
car erecting shop is adjacent to the Midway and the di- 
rect delivery of material from the foundry to this shop is 
very convenient. Castings are transferred in hand-car 
lots over the industrial tracks of the Midway. 

The scrap and storage yard at one side of the foundry 
is served by a traveling crane of 20 tons capacity and 
this yard is entered by a delivery track connecting with 
the general yard system of tracks. Beyond the end of 
the foundry, opposite to the Midway, is additional stor- 
age space of large area. 

The pattern shop and storage building are next to 
the foundry, with the crane served foundry yard between 
them. 

LOCATION AT BEECH GROVE, BIG FOUR RY. 

At the Beech Grove shops of the Big Four Railway, 
now under construction, the foundry is at the extreme 
end of the yard. One side of the foundry is served by 
the yard crane, and a platform, one side of which is part- 
ly under the yard crane, extends from the foundry to the 
store house. By this arangement there is no imnecessary 



handling of castings. Raw material enters one side of 
the foundry, and the finished castings are taken directly 
to their destination, or are stored on the store house 
platform, which is in the direct path of travel to any de- 
partment. The pattern shop, although convenient to the 
foundry, is isolated from all other buildings for fire pro- 
tection. 

LOCATION AT SOUTH LOUISVILLE, L. & N. R. R. 

At the South Louisville shops of the Louisville & Nash- 
ville Railroad, the foundry, with the pattern storage 
building near by, occupies a position at the extreme north 
end of the shop plant. The foundry is adjacent to a 
crane served storage yard to which the metal working 
portion of the plant is tributary. At the other end of 
this yard is a transfer table pit at right angles with the 
crane served yard. This pit traverses the plant between 
the locomotive shop and the car department shops and 
the store house is at the end of the transfer table pit away 
from the storage yard. 

This location of the foundry was selected in pursuance 
of a plan to enter all raw material at the ends of the 
plant and work it toward the center where locomotives 
and cars arrive on the transfer table ready for delivery. 
While the foundry is not close to the store house and 
other points of destination for finished castings, it is in 
direct communication with them by means of the thor- 
oughfare provided by the crane served yard and the 
transfer table pit. 

CRANE SERVICE. 

Crane service is an important factor in the operation of 
the up to date foundry. The main bay is served by one 
or more traveling cranes operated electrically and one 
or more of the side bays are sometimes served by a trav- 
eling hoist, usually controlled by hand from the floor. The 
traveling cranes are supplemented by portable jib cranes, 
so supported that they may be. readily transported from 
one location to another as required. These are operated 
electrically or by hand. Where operated electrically plug 
connections are conveniently installed to provide for the 
delivery of current. 

The crane of largest capacity in railway shop foundry 
service, of which information is at hand is in the South 
Altoona foundry of the Pennsylvania Railroad. This 
foundry is supplied with an unusually generous crane 
equipment which is worthy of especial mention. 

The center bay of the foundry is served by a crane of 
25 tons capacity and two cranes of 12^ tons capacity 
each. All of these cranes operate on the same runways 
with the heavier crane between the other two. The run- 
ways extend 280 feet beyond the walls of the building 
at each end. The ends of the building are so arranged 
that these traveling cranes may run out on the extended 
runways and thus serve outdoor storage spaces where 
flasks, heavy castings, etc., are stored, as well as the ship- 
ping tracks. The brick walls, except for a door 12 feet 
wide, extend up to the height of the crane runways and 
above them the space is closed by a lifting door which ex- 
tends the entire width of the bay. This door is made of 
corrugated steel, and is arranged to swing inward so as 
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to allow the cranes to pass beneath it. It is operated by 
a mechanism driven by ah electric motor. . In addition to 
these cranes serving the center, there are a number of 
portable 5-ton jib cranes attached to the columns along 
the side of the bay. 

The design of the building provides for each side bay 
to be served by an electric traveling hoist of 6 tons ca- 
pacity operating on runways carried by the supporting 
columns of the steel structure. 

At Angus the center bay is served by a traveling crane 
of 10 tons capacity, and a space, in the side bay, about 
50 feet in length, devoted to the core room, is served by 
a 5-ton traveling hoist controlled by hand from the floor. 

At Reading, the central bay is served by a crane of 
10-tons capacity, while a portion of each side bay is 
served by a traveling air hoist of 1-ton capacity. 

The floor of the foundry at South Louisville, is served 
by a crane of 20 tons capacity. 

Plans of the foundry at Scranton provide for the cen- 
ter bay to be served by a crane of 15 tons capacity and 
one of 5 tons capacity operating on the same runways. 
The runways will be carried through one end of the 
building in order that the cranes may serve a casting 
platform beyond the end of the foundry. 

DISPOSITION OF WORK. 

The entire area of the main or central bay is used as a 
moulding floor, with the exception, sometimes, of a por- 
tion at one end which is reserved for cleaning the heav- 
ier castings that require the service of the crane. The 
side bays usually contain the cleaning room for lighter 
castings, foreman's office, small pattern storage space, 
fan rooms, floor for furnaces, core ovens, core room, cu- 
polas, moulding machines, etc., and the lavatory usually 
occupies a portion of one side bay. 

INDUSTRIAL TRACKS. 

The main bay is generally served by a system of nar- 
row gauge industrial tracks which completely encir- 
cles the floor and frequently includes a track which tra- 
verses the bay immediately opposite the cupolas. In the 
comers of the building and at the juncture of two tracks 
cither curves or turntables may be installed, however, the 
turntable meets with greater favor as occupying less 
space and proving more satisfactory. A similar indus- 
trial system serves the immediate storage yard and pro- 
vides for handling pig iron, scrap, coke, etc. 

CHARGING FLOOR. 

The charging floor is usually reached by an electric or 
hydraulic elevator, the latter receiving greater favor. At 
Angus delivery is made to the charging floor by the 
crane serving the storage yard. 

The charging platform, as a general thing, is served by 
narrow gauge tracks of the same gauge as the surface 
industrial system, for delivering push cars to the cupola 
charging door and to the temporary storage spaces. It 
is common practice to store on the charging floor suffi- 
cient material to operate the cupolas for at least one 
day, in case of emergency. A narrow gauge track scale is 
introduced in the track system on the charging floor be- 
tween the point of delivery and the charging door. 

At Reading there is a transfer table on the charging 



floor which serves several spur tracks. Several loaded 
cars may be stored temporarily on these tracks and any 
one of them taken out individually. 

CUPOLAS. 

The railway shop foundry is usually equipped with 
two cupolas of about 18 or 20 tons capacity each. They 
are generally so situated as to be charged from the same 
charg^g floor. Cupolas are placed in one of the side 
bays and in such relation to the center bay that they may 
be tapped in the main floor within reach of the traveling 
cranes. 

PATTERN SHOP. 

Pattern storage is usually provided for in a building 
of fire proof or slow burning construction, located- in dose 
proximity to the foundry. This storage building is cither 
isolated or is in connection with a pattern shop from 
which it is separated by a fire wall having door-ways that 
are equipped with sliding doors which are normally kept 
closed and which close automatically in the event of the 
temperature in the shop rising sufficiently to melt the 
fuse controlling the operating mechanism. 

PATTERN SHOP AT ANGUS, CANADIAN PACIFIC RY. 

At Angus the pattern shop is in a two story building 
occupying a ground space 82 feet by 50 feet. The build- 
ing is of brick and the roof is supported by wooden col- 
umes dividing the floor space into three bays. Patterns 
are stored in a fire proof building of concrete and steel 
construction, 150 feet long by 100 feet wide. The roof 
is supported by 20 inch I beams at 15 foot centers, carried 
on the side walls and resting on a row of $teel columns 
through the center of the building. 

PATTERN SHOP AT SOUTH ALTOONA, PENNSYLVANIA R. R. 

At South Altoona the pattern shop and storage room 
are in the same building but in two distinct sections. The 
building is of brick, 386 feet long by 91 feet wide. The 
section occupied by the pattern shop is one story high (16 
feet from the floor to the underside of the roof trusses) 
and 193 feet long, while the pattern storage section is 
180 feet long and three stories high. 

The frame work of the section occupied by the pattern 
shop is of steel. Ample natural light is provided by large 
window areas in the walls and by glass in the skylit 
Work benches are placed along the side walls and ma- 
chines are grouped in the middle of the shop. 

The shop is lighted by 32 enclosed arcs, and each woiic 
bench is provided with a 16-candle power incandescent 
light. 

The pattern storage section is separated from the pat- 
tern shop by a 12 foot hallway, which contains the ele- 
vators and stairs. The framework of this part of the 
building is of heavy timber construction. It is divided by 
brick walls into three sections and the doors between these 
sections are of steel and normally closed. This part of 
the building is equipped with a sprinkler service, which is 
operated by valves placed outside of the building. Open- 
ings are made in the side walls at each floor to prevent 
the floor from becoming overloaded in case one of the 
rooms is flooded. Each section is provided also 
fire extinguishers and fire hose. 
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All patterns except the very large ones are stored on 
shelves, and so arranged that they may beJocated read- 
ily by means of a card index system, and can easily be 
returned to their proper places on the shelves. 

The storage section of the building is lighted by in- 
candescent lights. 

A narrow gauge track extends from this department 
to the foundries to facilitate the delivery and return of 
patterns. 

WHEEL FOUNDRY. 

The most notable examples of wheel foundries oper- 
ated by railways are those of the Canadian Pacific at 
Angus, the Chicago, Milwaukee & St. Paul at Milwaukee 
and the Pennsylvania at South Altoona. At these points 
foundry practice in making cast iron car wheels has at- 
tained a high degree of development. These three foun- 
dries are operated much on the same principle and the 
general features in the design of the buildings are similar, 
though they may vary to some extent in point of detail. 
In all of them the straight floor system of moulding is 
used; each floor is provided with an overhead trolley 
hoist which travels the length of the floor, and a number 
of labor saving devices have been introduced. 

At each of these foundries the building is a steel struc- 
ture with brick walls. The building contains a single 
large working area on which the moulding floors are ar- 
ranged and an addition along one side providing for the 
auxiliary departments, cupola, charging floor, core 
ovens, blower room, etc. Annealing furnaces, served by 
traveling cranes occupy positions at one or both ends and 
a shipping platform is arranged at one end or along one 
side to suit local conditions. 

WHEEL FOUNDRY AT ANGUS, CANADIAN PACIFIC RY. 

The wheel foundry at Angus, Canadian Pacific Rail- 
way, is the most likely illustration of the location of a 
wheel foundry as a component part of a railway, shop 
plant. It is located where ample space is available for 
the storage of pig iron, scrap wheels, sand, etc., and 
where the foundry is convenient for the direct delivery of 
wheels to the truck shop. The wheel foundry is at one 
edge of the area occupied by shop buildings where the 
delivery of material offers no impediment to general yard 
traffic and between the wheel foundry and the truck shop 
is a large area for the temporary storage of wheels. The 
provision for this storage space is worthy of more than 
mere passing mention for the experience of the Angus 
shops indicates that the absence of such a storage yard 
in close proximity to the truck shop would have been a 
serious handicap. 

The wheel foundry is 187 feet long by 107 feet wide, 
the area within these dimensions including the moulding 
floors and the annealing pits. An additional portion of 
the building 90 feet long by 27 feet wide includes two 
cupolas and the various auxiliary features. The anneal- 
ing pits are at one end of the foundry and the shipping 
platform is at this end immediately outside of the building. 
The floor above the annealing furnaces is 4 feet above the 
main floor of the foundry and on the same level as the 
shipping platform. The annealing furnaces are served by 



a single crane spanning the entire space occupied by 
them. The foundry has a capacity of 300 wheels per 
day. The wheels are poured on 15 floors of 20 wheels 
each. 

WHEEL FOUNDRY AT MILWAUUBE, C, M. ft ST. P. RY. 

The present wheel foundry at Milwaukee, Chicago, 
Milwaukee & St. Paul Railway, is modem in every par- 
ticular and replaced an old wheel foundry which operated 
seven circular floors, pouring 26 wheels to the floor, with 
a total daily capacity of 182 wheels. The new foundry 
has a capacity of 600 wheels per day. The entire build- 
ing is 364 feet long with a maximum width of 159 feet^ 
this width including a lean-to 31 feet wide, which con- 
tains the cupolas, wheel stacking room, core ovens, etc. A 
brick curtain wall separates the core room and cupola 
house from the remainder of the foundry and the blower 
room which' is on a level with the cupola platforms, is 
entirely enclosed and is provided with a concrete floor. 
The foundry is divided into 24 floors of 24 wheels each 
and this portion occupies a space 288 feet by 128 feet. 
The cupola house is 96 feet 5 inches by 31 feet. The 
annealing furnaces occupy a space approximately 125 
feet by 40 feet 8 inches. The pits are spaced 6 feet be- 
tween centers. There are 144 pits, each 36 inches in dia- 
meter and having a capacity of 16 wheels. The pits are 
of steel plate, lined with fire brick and having a double 
layer in the bottom. The annealing floor is 4 feet 3 
inches above the foundry floor and has a concrete retain- 
ing wall. 

The cupolas are of the manufacturers standard type, 
96 inches in diameter and lined to a diameter of 78 inches. 
Each has a wind box 118 inches in diameter and the 
height from the floor to the top of the stack is 50 feet. 
The cupolas are so located that each one can conveniently 
serve 12 of the floors. " The total melt of the two cupolas 
is about 220 tons, or at the rate of 20 tons per hour each. 
They are provided with operator's platforms, which like- 
wise serve as platforms for the tapper. 

The cupolas practically divide the foundry into halves 
and each has a capacity to serve 12 floors. The ladle 
track is in front of the cupolas, while the hot wheel track 
is on the opposite side, with the floors arranged transverse- 
ly between them. The trolley hoists serving the floors 
arc operated by compressed air. The cylinder and valves 
for the hoist are supported on the wall at the side of the 
foundry opposite to the cupolas where they are out of 
the way of dust and dirt from the floors. 

Two trains of hot metal cars operate on a narrow 
gauge track, each traversing half the length of the foun- 
dry. Each train is made up of 4 cars and is moved by a 
rope haulage system operated by an electric motor, con- 
trolled by the operator in charge of the receiving ladle. 
Each car will hold two ladles of 1,000 lbs. capacity each. 
One loaded ladle is placed at one end of the car, leaving 
room for an empty ladle at the other end. 

The cars are so spaced as to serve four floors at the 
same time. The ladle is transferred form the car to any 
desired point over the floor by the trolley hoist where 
the metal is poured and the ladle returned to the car. 
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When the wheel is sufficiently cool it is shaken out and 
gripped on the edge by tongs depending from the trolley 
hoist. When lifted it is suspended in a vertical position 
and the loose sand which does not fall away when the 
wheel is raised can be knocked off with a sledge. This 
edge grip places the wheel in position to be deposited by 
the hoist on the buggies which operate over the hot wheel 
tracks along the ends of the floors. Methods in more 
common use for handling hot wheels with the hoist pro- 
vide for gripping the wheel at three points and lifting it 
to a horizontal position. Hot sand is then shoveled 
from the upper side of the wheel and rapped from the 
bottom. 

The hot wheel buggies are operated in trains of four 
cars each over two tracks. The buggies have a capacity 
of one wheel each and are operated by a rope haulage 
system, similar to that operating the hot 'ladle buggies. 
Their movement is controlled by an operator on a sta- 
tionary platform attached to the side of the building and 
overlooking the tracks. 

The buggies convey the wheels to the end of the foun- 
dry at which the annealing pits are located. The pits are 
served by three special 1 ton electric traveling cranes. 
Each crane serves two rows of pits and is equipped with 
two 1,000-lb. hoists from which center bore tongs are 
suspended. Wheels are lifted from the buggies by these 
tongs and deposited in the pits to be annealed. 

Connection between the hot ladle tracks and the hot 
wheel tracks is made by means of a narrow gauge track 
outside of the building equipped with turn tables at the 
points of juncture. The same track system provides for 
connection to the storage yard. The storage yard is 
well provided with a narrow gauge industrial track for 
the delivery of material. 

Before the wheels are lifted from the buggies by the 
pitting cranes, the heads are knocked off of the wheels 
and they are conveyed in buggies over these industrial 
tracks to the storage yard, where they are used for mak- 
ing up charges for the cupolas. 

The cupola charging floor is served by two pneumatic 
elevators of 4 tons capacity each, having 20 inch cylin- 
ders with 11 foot stroke and a lift of 22 feet. Each ele- 
vator has a steel cage 6 by 8 feet and is provided with 
tracks on which coke, pig iron and scrap buggies are car- 
ried from the ground floor to the charging room. In ad- 
dition to two main tracks there are four storage tracks on 
the charging floor on which coke and metal can be stored 
while the heat is in progress. Turn tables are conven- 
iently located so that both cupola's are amply provided 
for. In addition to the pneumatic elevators the floor can 
be reached by a steel staircase from the charging de- 
partment. 

Metal from the cupolas is tapped into 1 0-ton receiving 
ladles which are tilted by 13 horse power electric motors 
operated from an adjoining platform by the operator who 
controls the hot ladle cars. The receiving ladles are 
equipped with skimming spouts and are provided with an 
emergency hand power mechanism beneath the operator's 
platform. The operator is shielded by a steel protecting 
plate. 



The three core ovens are served by a small transfer 
table which provides for shifting and distributing the 
special buggies on which the cores are run into the ovens. 
These buggies are really portable shelves on which they 
remain while in the ovens. Cores are delivered to the 
various floors by being placed on platforms and carried 
to their destinations by the hot ladle cars. 

WHEEL FOUNDRY AT SOUTH ALTOONA, PENNSYLVANIA R. R. 

The wheel foundry at South Altoona has a capacity of 
900 wheels per day. The interior is a single room 600 
feet long by 186 feet wide, with no divisions between the 
moulding floors, annealing pits and cleaning rooms, but 
with a space 410 feet by 60 feet enclosed for the cupola, 
sand storage, core and wash rooms. These rooms have 
Brick partitions. The side walls include large areas of 
glass and the monitors, which extend across each section 
of the building, have skylights extending their entire 
length, with the result that ample natural light is pro- 
vided. The monitors are wide and high and equipped 
with swinging sash, thus affording good ventilation. 

With the exception of the cleaning room and annealing 
pits at each end of the building, the foundry is divided 
into three working divisions. Each division includes 12 
moulding floors of 26 wheels each and is served by two 
86 inch cupolas. Each cupola has a capacity of 12 tons 
per hour. 

The core room is equipped with two sets of three 
ovens. A coke furnace beneath each oven is fired from a 
pit under the core room floor. It has two flues which 
deliver the gases to the rear corners of the oven, where 
they rise, pass up through the shelves at the back to the 
top and then return to the floor and to the outlet at the 
lower front corner. In the center of each oven is a ver- 
tical shaft with collars which support seven shelves of 
3-16 inch perforated tank steel 10 feet 6 inches in dia- 
meter and spaced 1S% inches apart. The shelves are 
mounted on ball bearings and revolve independently. 

Between the two sets of ovens is a sand bin 40 feet by 
28 feet 10 inches, having a capacity of 650 tons, with 
wooden walls 2j4 inches thick, supported by an outside 
steel frame work of 12 inch I beams. 

Two sets of annealing pits occupy positions at oppo- 
site ends of the foundry. The space covered by the pits 
at each end is approximately 140 feet by 41 feet. The 
pits are enclosed by masonry retaining walls which rise 
about 8 feet above the foundry floor. The walls thus 
form a large pit which contains the annealing furnaces 
or cylinders. The bottom of this pit is covered with 6 
inches of concrete, sloping toward one corner for drain- 
age. The furnaces are arranged in four rows, 26 in each 
row, and are carried on concrete benches or platforms 
18 inches above the bottom of the pit. The rows are ar- 
ranged on 11 faot centers and the furnaces are 18 inches 
apart. Each furnace has a capacity of 25 wheels. It is 
made of }i inch sheet steel, is 16 feet deep, and is lined 
with fire brick 6 inches thick. The space between the 
supporting platforms is filled with coarse broken stone. 
Between the furnaces is a layer of fine stone and above 
this the space is filled with green and burned sand ex- 
tending to the top of the wall. 
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Each lot of annealing furnaces is served by a traveling 
crane having a span of 44 feet and a capacity of 4,000 
lbs. This crane has four independent hoists, spaced 11 
feet apart, each driven by a 7J^ horse power motor, con- 
trolled separately from the cab. The crane is operated 
by a 10 horse power motor and traverses at a speed of 
500 feet per minute. The hoists operate at speeds up 
to 100 feet per minute. There is a spare hoist on the 
bridge and an extra motor for traversing which can be 
connected quickly in case of accident to the regular 
motors. 

A space 11 feet wide is devoted to each moulding floor 
and a row of 25 flasks are set on a pair of rails spaced 
24 inches apart. The trolley hoists serving the floors are 
operated electrically and both the traversing and hoist- 
ing operations are controlled by one handle which can 
be reached conveniently from the floor. They have sev- 
eral hoisting speeds, ranging from 16 to 75 feet per min- 
ute and a range of traversing speeds up to 400 feet per 
minute. The nominal capacity is a lift of 1,000 lbs., at 
60 feet per minute. 

Each pair of cupolas discharges into a delivery ladle 
of 14,000 lbs. capacity, consisting of a brick lined steel 
shell mounted on trunnions. The ladles are tilted by a 
chain which passes over a sheave on the end of the trun- 
nion shaft and is operated by an hydraulic cylinder lo- 
cated underneath the bed plate and controlled by a valve 
conveniently placed. The delivery ladle is so arranged 
that the flow from the cupola does not have to be stopped 
while the ladle is being tilted to supply the pouring ladles. 

The storage yard is well provided with a narrow gauge 
industrial system for the delivery of material. The 
charging floor is served by an hydraulic elevator of 5 
tons capacity. 

FOUNDRY SYSTEMS AT ANGUS, CANADIAN PACIFIC RY. 

A brief outline of the operation of the foundries at 
Angus is interesting as referring to the practices of a 
railway shop plant which has successfully operated both 
wheel and gray iron foundries for several years. The 
two foundries, g^ay iron and wheel, turn out the major- 
ity of gray iron castings for the entire system and the 
total wheel supply for the road. They are treated very 
much as the railroad company would treat an outside 
concern, so that the same service, or better, may be ex- 
acted from them as would be expected from outside foun^ 
dries. They are operated by the car department and 
the master car builder is directly responsible for them. 
At the same time the total intake of raw material and the 
output of finished castings are considered as the property 
of the general storekeeper and in order that accurate ac- 



count may be kept and reported to this oflicial, the in- 
take and output are checked and weighed by employees 
of the store department. 

Material passing through the gray iron foundry is 
taken care of by two foundry checkers and one foundry 
clerk, whose offices are located in the scale room through 
which all material must pass on its way to the cupolas, 
so that nothing goes into the cupolas without first cross- 
ing the scales and being correctly weighed by the clerk 
of the stores department. These weights are posted in 
a book kept for the purpose and the total cost covering 
intake of the foundry is made up from these records of 
material used. All material required for the operation 
of the foundry is so recorded and is issued without the 
usual shop form. This includes material delivered to the 
cupolas, such as pig iron of various brands, broken 
wheels, scrap, coke, manganese, etc., as well as material 
used in the foundry proper such as sand, facings, flour, 
hay, etc. 

As it would naturally be an inadvisable proposition to 
deliver castings from the foundry to the store house and 
then rehandle them to the several shops, the foundry is 
considered much in the light of a sub-store house, or petty 
store, as far as deliveries are concerned. Therefore all 
castings for the several departments are loaded in lorry 
loads of about two tons each^ classified according to the 
department to which the load is to be delivered in order 
that material for different departments will not become 
confused and the castings are delivered direct to the shop 
in which they will be assembled or machined. Line' ship- 
ments, however, are sent to the store house where they 
are loaded into cars and forwarded to their several desti- 
nations. 

The output, allowing for shrinkage, is always a check 
on the intake, yet, in order that correct record may be 
arrived at, all castings made in the gray iron foundry 
when cleaned and ready for delivery, are checked as to 
pattern nvunbers, weighed, and as each load is checked 
on the scale the list of various items making up the load 
is signed by the foundry checker (who retains a copy of 
the same) and handed back to the representative of the 
foundry foreman as his authority for delivery. 

The wheel foundry is handled on precisely the same 
line as that outlined for the gray iron foundry, except 
that wheels for line shipments are not delivered to the 
store house, but, are loaded from the foundry platform 
to prevent any unnecessary handling. All wheels are 
charged at the same price per 100 lbs., as are ordinary 
castings with the exception of cylinders and wheel cen- 
ters. The total cost is arrived at by adding pay rolls to 
value of material used, plus shop expense charges. 
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Railway Shop Up To Date 

Chester X 



POWER PL Am 



THE power plant of the modern railway shop has 
been developed into one of its most important 
features. Until about fifteen years ago power 
for a railway shop was generated in several boiler and 
engine rooms situated at different points about the 
^hop plant. At some shops a single boiler house pro- 
vided steam for several engines situated at different 
points. The latter were usually located in annexes to 
the principal shop buildings and belted to line shafts 
At a number of shops built within a later period this 
same practice was followed in providing for the dis- 
tribution of power. It is only within comparatively 
recent years that a single power house has been 
installed as the center of generation and distribution 
of all power for a railway shop plant. 

The introduction of electrical equipment into rail- 
way shop operation has brought about the concentra- 
tion of all power generating apparatus in a single 
building. It is now the universal practice to generate 
power at one central point and distribute electrical 
power to the various points of consumption. A plant 
capable of developing all power necessary for the ope- 
ration of the entire shop is located as near as possible 
to the theoretical center of distribution. All power for 
driving machines and for providing artificial light, is 
led from this central plant to the various buildings by 
electric current. 

The railway shop power plant of to-day exemplifies 
a state of development representative of the best engi- 
neering skill and experience. The character of the 
building in which the power generating apparatus is 
housed indicates careful design, and illustrates a prac- 
tical provision for the peculiar requirements which 
the plant must meet. The details of the steam, me- 
chanical and electrical apparatus are worked out to 
advantage and it may be said that the building with its 
equipment and machinery is but a complete machine 
for the generation of power and for the delivery of 
power to the transmission lines. 

LOCATION ; 

Che location of the power house should be as near as 
possible to the center of distribution, determined by the 
power consumption of the machinery in the various shop 
buildings. The point of greatest consumption is the loco- 
motive machine shop and next in order is the planing 
mill. 

The refuse produced by the planing mill is commonly 
delivered to the power house where it is used as fuel 
for at least a portion of the boiler equipment. In view 
of the large bulk of the shavings, etc., its economical 
delivery represents a considerable factor in expense. By 
situating the power house near the planing mill, refuse 



from the lumber passing through the machines is deliv- 
ered by a system of air ducts direct from the floor of 
the mill to a vault in the power house and from the 
vault the shavings are led to the grates beneath the boilers 
as required. 

BUILDING. 

It is generally considered that architectural .embel- 
lishment is out of place in connection with any of the 
buildings of a railway shop plant. The power house is 
made to conform to the general architectural scheme of 
the other buildings, yet it is usually more attractive and 
pleasing in its appearance. Being a comparatively 
small building and at the same time a very prominent 
one, additional care in improving its appearance does 
not seem out of place. 

The power house is usually a rectangular building, 
and almost square. The material is generally the same as 
that of the other buildings of the plant and is most com- 
monly brick. The power house at the Elizabethport shops 
of the Central Railroad of New Jersey is of concrete and 
in keeping with the other shop buildings at that point. 

The building is usually divided longitudinally by a 
wall extending the full length. Occasionally this dividing 
wall is built transversely. This provides separate rooms 
for the boilers and engines. 

The roof is generally supported by steel trusses, rest- 
ing on the side walls, which are sometimes reinforced by 
pilasters, but the trusses are occasionally supported by 
independent steel columns tied to the walls for stability. 

The roof usually slopes outward from the dividing 
wall to the exterior side walls. This is reversed at 
the Milwaukee power house of the C, M. & St. R 
Railway where the roof slopes inward toward the 
dividing wall. 

The modern power house is well lighted, a large pro- 
portion of the walls being given to the windows. Venti- 
lation is provided for by a monitor over the roof of each 
room. 

The height of floor above grade varies and seems to 
follow no general rule. The more common arrange- 
ment is with the floor of the boiler room on a level 
with the ground and the floor of the engine room sev- 
eral feet higher. In some cases both are on the ground 
level and occasionally both floors are on the same 
level and elevated above the ground. 

It is now very common practice to provide a base- 
ment beneath the engine room to accommodate aux- 
iliary apparatus, exhaust piping, etc., and in a few 
instances live steam pipes are carried in the basement. 

The provision of a basement beneath the boiler room 
depends on the arrangement of the coal and ash hand- 
ling equipment. In some plants each is delivered to 
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a conveyor system beneath the floor and sometimes 
a commodious tunnel is provided for this purpose. 

The dimensions of power houses naturally vary at 
different points and it is interesting to note the sizes 
of several prominent ones. The power house at 
Topeka, A., T. & S. F., Ry., is 176 feet by 57 feet 4j/i 
inches ; at Du Bois, B., R. & P. Ry., 90 feet by 60 feet ; 
at Angus, C. P. Ry., 160 feet by 100 feet ; at Danville, 
C. & E. I. R. R., 100 feet by 90 feet; at Milwaukee, 
C, M. & St. P. Ry., 100 feet by 97 feet; at Silvis, C, 
R. I. & P. Ry., 154 feet 6 inches by 104 feet 11 inches ; 
at Elizabethport, C. R. R. of N. J., 118 feet by 101 
feet ; at Collinwood, L. S. & M. S. Ry., 132 feet by 85 
feet; at South Louisville, L. & N. R. R., 141 feet 4 
inches by 110 feet; at Reading, P. & R. R. R., 175 feet 
by 112 feet; at McKees Rocks, P. & L. E. R. R., 100 
feet by 75 feet. 

While the rule is not followed without exception, the 
boiler room is usually of the same dimensions as the 
engine room, the interior of the building being divided 
equally by a longitudinal wall. At Topeka, the build- 
ing is divided by a transverse wall and the building is 
long and narrow as compared with other power houses. 
This is probably due to the rather limited space which 
could be allotted to the power house. 

The longitudinal division is considered more satis- 
factory as providing for a shorter distance between 
boilers and engines and thus requiring shorter piping 
connections. 

The modern engine room is universally served by an 
overhead traveling crane serving the entire floor and 
operated by hand from below. The crane is usually 
of about 7j^ or 10 tons capacity, though in rare cases 
this has been increased to 20 tons. 

Feed water pumps, heaters, fire pumps, and other 
auxiliaries are frequently provided for in the base- 
ment beneath the engine room, thus removing them 
from plain sight and at the same time locating them 
where thev will be free from the dust and dirt of 
, the boiler room. 

COAL AND ASH HANDLING EQUIPMENT. 

Coal and ash handling equipment vary in degrees 
of development in the railway shop power plant. At 
many prominent shops, however, very complete auto- 
matic systems of handling coal and ash are in service 
and no manual handling of coal is necessary from the 
time it leaves the car on which it is delivered until 
reaching the grates. 

The method by which fuel is handled from the car 
to the grates is a very essential factor in the operation 
of the power plant. Owing to the comparatively cheap 
cost of fuel to a railroad company and the small 
expense for delivery, the price of fuel delivered to the 
outside of the power house is not great. This, how- 
ever, does not represent the entire cost of the fuel. 
The final cost includes all the expense of handling coal 
between the delivering cars and the grates, in addition 
to the expense of removing and disposing of a propor- 
tionate amount of ashes. Therefore the more econom- 



ical the method of handling coal after it leaves the 
car the cheaper the cost of fuel. As the amount of 
coal used is from ten to twenty times the weight of 
the ashes to be removed, it is more economical to pro- 
vide for handling the coal cheaply. Nevertheless the 
amount of ash to be disposed of is an item sufliciently 
large to justify economical methods of handling it as 
well. Those plants having complete automatic sys- 
tems for handling coal, usually handle ash with the 
same apparatus, using separate hoppers for its tem- 
porary storage. 

At those power plants containing the most modern 
equipment, mechanical stokers are generally employed 
to reduce the fire room force, and it is desirable to 
chute coal down from storage bins overhead to the 
stoker hoppers. Even with hand firing, it is more 
desirable to chute the coal in a similar manner, rather 
than to have it shoveled into cars or wheel barlows 
and dumped in front of the boilers or shoveled from 
the cars direct to the grite. 

The chutes or spouts by which coal passes down 
from the storage hoppers overhead should be designed 
to avoid clogging Coal, like gravel, has a tendency to 
form arches between the walls of the chute through 
which it is passing and when this occurs it is necessary 
to clear the chute by poking the coal from time to 
time. Square chutes are less liable to becortie clogged 
than round ones, and the larger the pipe, the less the 
liability to clog. * 

The most common system for the delivery of coal 
to overhead storage hoppers is the bucket conveyor 
system. It is possible to provide for horizontal and 
vertical runs for the conveyor system and this system 
lends itself most readily to railroad shop power plant 
conditions. 

A feature of this system which is likely to produce 
a failure is the high fibre stress to which the pins are 
subjected. Continued care is necessary to guard 
against the pins being cut to a dangerous degree 
within a comparatively short time; For this reason 
automatic clutches have been recommended to hold 
the conveyors in case of an accident or failure. 

By the conveyor system, coal is dumped from cars 
standing on a track adjacent to the power house, into 
a receiving pit. From this it is led by a gravity feed 
conveyor to a crusher. Coal from the crusher either 
falls directly into the buckets of the conveyor system, 
or falls into a hopper and then to the buckets. An 
endless chain bucket conveyor then hoists the coal 
to the upper portion of the building and dumps it into 
storage bins located above the boilers, from which it 
is led by chutes to the stoker hoppers. 

A few concrete examples will best serve to illustrate 
the methods of handling coal and ash in the railway 
shop power houses of to-day. 

COAL AND ASH HANDLING EQUIPMENT AT DANVILLE, 

C. & E. I. RY. 

At the Danville shops of the Chicago & Eastern 
Illinois Railroad, the floor of the boiler room is on the 
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ground level and along one wall of this room the coal 
bunkers are arranged. As originally constructed the 
bunkers were of such height that coal could be shov- 
eled by hand from cars standing on the track along- 
side. Provision has been made for the arrangement of 
tracks over the bunkers in order to dump coal directly 
from hopper cars. 

The bottoms of the bunkers are hopper shaped and 
the delivery of coal from them is controlled by gates 
operated by a shaft and hand wheel, the latter being 
arranged in the boiler room within reach of the fire- 
man. Coal from the bunkers is delivered into hand 
cars which may be drawn forward to positions acces- 
sible to the firing doors. From the cars coal is fed 
directly to the grates by hand. 

Ash is handled by a telpher system. Directly in 
front of the ash doors is a trench of such width as to 
accommodate a specially designed bucket. When this 
bucket is lowered into the trench ashes are drawn 
from the ash pits to the bucket. When filled the 
bucket is drawn up by a motor and conveyed along an 
overhead track through a door in the wall of the 
boiler room and dumped directlyinto a car placed on 
a switch track near the boiler room, to receive ashes. 

COAL AND ASH HANDLING EQUIPMENT AT CX)LLINWOOD, 

L. S. & M. S. RY. 

At Collinwood, on the Lake Shore & Michigan 
Southern Railway, the^ automatic system of handling 
coal and ash is very complete and the labor necessary 
in the boiler room is reduced to a minimum. The coal 
storage pockets and ash bins are of steel and concrete, 
built permanently into the upper portion of the boiler 
room. The coal pockets are supported upon 21 inch 
built up plate girders, 18 feet 6 inches long, which 
extend from steel posts set in the wall of the boiler 
room to similar steel posts located between the boiler 
settings. Upon these girders rest special triangular 
shaped plates arranged to support the sloping portions 
of the base of the bin, these portions being built up 
of 9 inch 18 lb. I beams laid longitudinally and filled 
in between with concrete. The ends of the trough 
shaped bottom of the bunkers are so constructed as to 
slope from the edge of the stoker feed holes to the end 
walls, preventing the accumulation of coal at the ends. 
These end portions are of similar construction as that 
described for the sloping base. The side and end walls 
of the pockets are built up of 8 inch 18 lb. I beams 
with solid concrete filling between them. 

The ash bin is similar in construction to that of the 
coal pockets, with the exception of being smaller and 
of different shape. The entire base slopes in one direc- 
tion, at an angle of 45°, toward the outer wall of the 
boiler room. The lower end of the base terminates in 
a chute extending through the wall and having a 24 
inch clearance. The outer end of the chute terminates 
in a lip hinged to the wall and so counter-weighted 
as to swing up and down easily. When raised up, 
the lip acts as a door to close the chute, and when 



down, as a trough for delivery to a car placed on an 
adjacent track. 

Coal is delivered to the power house by dumping 
direct from the car into a pit located outside of one 
corner of the boiler room. This pit is directly under- 
neath the side track which extends along the side A 
the boiler room and from this pit coal enters the con- 
veyor system. The pit contains a receiving hopper 
of 14 inch steel plate, which receives coal as it is 
dumped from the car and directs it into a short aux- 
iliary open feed conveyor, carrying it to the crusher 
and main conveyor within the boiler room basement. 
The open feed conveyor discharges the coal into a 
hopper feeding into the coal crusher and the crusher 
breaks it up, if necessary, to the size required for the 
stokers. After leaving the crusher the coal drops into 
a hopper below, from which it is fed into the main 
bucket conveyor system for delivery to the coal pock- 
ets above. 

The open feed conveyor feeds into the crusher's 
hopper in regular quantities, avoiding clogging or 
overloading the crusher. The crusher is of a very 
heavy pattern, 24 inches by 24 inches in size, with a 
solid tooth roll. Both the crusher and the apron feed 
conveyor are run by a 22 horse-power electric motor. 
The main conveyor is of the pivoted bucket type, con- 
sisting of malleable iron buckets, 18 inches by 24 
inches in size, pivoted to two strands of 24 inch pitch 
chain, which is fitted with self oiling flanged roller^ for 
running on the conveyor track. The buckets have 
overlapping ends, thus forming a continuous trough, 
which does not open anywhere in transit except when 
on vertical section of conveyor track or when passing 
the dumping carriage, and thus does not require a 
feeder hopper. The dumper carriage is a tripping 
mechanism arranged below the conveyor track over 
the coal pockets, which will dump the pockets as they 
pass. The dumper carriage may be placed at any loca- 
tion over the pockets for dumping and filling the sec- 
tion desired, its position being adjustable from the 
boiler room floor. 

This main conveyor provides for the removal of 
ashes from the furnaces. Ash pits of bowl shape are 
located in the boiler foundations below the stokers 
from which the ashes may be scraped into the con- 
veyor passing in front. By properly adjusting the 
dumper carriage over the ash bin above, the conveyor 
buckets dump their contents into the bin, where the 
ash is ready to be loaded into cars outside. 

The main bucket conveyor is operated by a lyi 
horse-power electric motor, through a special set of 
equalizing gears transmitting an even motion. The 
conveyor travels on a track of 16 lb. T rails. 

Ash is dumped from the bins to cars standing on 
the same track on which loaded coal cars are received 
for delivery to the power house. Thus the same cars 
may be used for the removal of ashes and no addi- 
tional switching is required. 
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COAL AND ASH HANDLING EQUIPMENT AT MCKEES ROCKS, 

P. & L. E. R. R. 

The system by which coal and ash are handled at 
McKees Rocks, P. & L. E. R. R., is to a certain extent 
similar to that described for Collin wood. Coal is 
delivered to the power house in cars over a spur track 
leading past one corner of the boiler room. This track 
passes over a receiving hopper, into which the coal 
may be dumped directly from hopper cars. The coal 
thence passes through a proper grating and is hoisted 
by an endless chain bucket conveyor to the top of the 
building. Here it is dumped upon a horizontal con- 
veyor, which deposits it at the points desired in the 
coal storage bins located in the upper part of the 
boiler room and arranged to feed into the stoker hop- 
pers directly by chutes. The hoisting mechanism is 
operated by a 10 horse power electric motor located 
in the basement and the horizontal conveyor is ope- 
rated by a 75^ horse power motor. The actual power 
required by the two conveyors when running is about 
lyi and 4 horse power respectively. The capacity 
of this hoisting and conveying equipment is 40 tons 
per hour, the total storage capacity of the coal bunkers 
being 200 tons. 

Ashes are handled by the same hoisting conveyors 
as those used for coal delivery, an ash receiving and 
storage pocket having been arranged upon an elevated 
structure above the coal receiving track. When a car 
load of coal has been dumped into the receiving pocket 
below, the car may be used for removing the ashes 
without further switching Ashes are dumped directly 
from the bin to the car. 

Ashes are handled from the ash pits beneath the 
boilers by special wheel barrows and then dumped 
into the hoisting conveyor, which may be arranged 
to deliver at the top into the ash hopper side. 

The ash bin is of concrete upon steel frame work, 
with the lowest point of the hopper 16 feet above rail 
level. The coal hoppers, six in number, are of similar 
construction, with their outlets 12 feet above the 
boiler room floor. The coal outlets are controlled by ' 
special gate valves operated from the floor by chains 
passing over the wheels. Coal is distributed to the 
various pockets by the horizontal conveyor, which 
may be arranged to dump at any point. A protection 
for the top of the hoisting conveyor is provided for by 
a small enclosure above the roof. 

COAL AND ASH HANDLING EQUIPMENT AT READING, 

P. & R. R. R. 

At the Reading power house of the Philadelphia & 
Reading Railroad, coal is stored in a series of elevated 
hopper bins, of 300- tons capacity, located above the 
fire room, from which it is delivered direct to the 
stokers by chutes. The bins are of built up steel 
construction and are supported partially from the 
side wall and partially from the roof trusses, which are 
extra heavy in order to provide additional strength 
for this purpose. By this construction the fire room is 
free from obstructions. Coal is delivered into the bins 



by a conveyor system, having a capacity of 100 tons 
per hour, which carries it from a receiving pit under 
a delivery track at one side of the building and dis- 
tributes it, in connection with a scraper conveyor 
above the pockets, into any desired bin. The coal 
used is buckwheat grade, containing about 20 per cent 
of ash. 

The ash conveyor system is entirely separate from 
the system handling coal. It consists of a scraper line 
leading through an ash tunnel under the ash dumping 
portions of the grate and it delivers underground into 
a separate ash storage building outside of the boiler 
room. In this ash building another elevator conveyor 
raises the ashes to elevated bins, from which the ashes 
are dumped into cars for removal. The ash storage 
building includes a number of interesting features. 
The bin floor slopes at an angle of about 45° toward 
the dumping side and it is lined with 1 inch glass plate. 
This produces an absolutely non-corrosive surface, 
upon which the ashes slide with great freedom. 

COAL AND ASH HANDLING EQUIPMENT AT SILVIS, 

C, R. I. & P. RY. 

The arrangement of the coal and ash conveying ma- 
chinery at the Silvis power house of Ae Chi- 
cago, Rock Island & Pacific Railway, is simple and 
direct. Coal is delivered directly from hopper cars to 
a hopper just above the steam driven coal crusher and 
after passing through the crusher is conveyed to over- 
head storage hoppers by an endless chain bucket con- 
veyor system, which has a capacity of 50 tons of coal 
per hour. Each boiler has a storage bin of 32 tons 
capacity. 

The conveyor also carries ashes from the ash pits 
to a hopper located in a wing and over the coal hop- 
per, so that the hopper car when it has been emptied 
of its load of coal may be filled with ashes. The 
steam engine which drives the conveyor is situated in 
the upper portion of the building above the level 
of the coal pockets. Steam is used in preference to 
electricity as a motive power for the crusher and con- 
«reyor, as it was believed by the designers of this plant 
that occasions may arise when it is desired to handle 
coal or ashes when the generators are not running 
and also because in case of stalling the motor would 
be liable to injury while the engine would simply slow 
down and stop. 

COAL AND ASH HANDLING EQUIPMENT AT SOUTH LOUIS- 
VILLE. L. & N. R. R. 

In principle, the coal and ash conveyor system 
installed in the power house of the Louisville & Nash- 
ville Railroad at South Louisville is similar to those 
already described. Coal is delivered from a track at 
one side of the building and ash is dumped by gravity 
from elevated bins into cars on the same track. Coal 
and ash are elevated by an endless chain bucket con- 
veyor system. 

Coal is fed to the stokers from overhead storage 
pockets, of steel and concrete construction, which have 
a capacity of 1,000 tons, sufficient to operate the plant 
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for at least three weeks. From the cars coal is shov- 
eled into curved chutes, which conduct it to a crusher 
and feeding device, after which it passes to the con- 
veyor. The coal crusher is operated by a 20 horse 
power motor. The conveyor travels at the rate of 40 
feet per minute, delivering 40 tons of coal per hour. 

BOILERS. 

There are many different makes of boilers installed 
in railway shop power houses. As a type, however, 
the water tube boiler is used with but few exceptions 
in representative power houses. The horizontal water 
tube boiler is used so extensively that it may be said 
almost to cover the field. -At Reading on the Phila- 
delphia & Reading Railroad, at Sayre on the Lehigh 
Valley Railroad, and at Grand Rapids on the Fere 
Marquette Railroad, vertical water tube boilers are in 
service, and at Topeka on the Atchison, Topeka & 
Santa Fe Railway, fire tube boilers of the locomotive 
type have been installed. 

The increasing use of water tube boilers arises 
largely from the fact that this type permits steam to 
be raised very rapidly in response to sudden demands, 
owing to the smaller quantity of water contained in 
proportion to the heating surface and due to the better 
circulation. While no boiler is absolutely safe from 
explosions, such accidents seldom occur in water tube 
boilers, though the tubes burst occasionally. The 
water tube boiler requires a firing aisle of sufficient 
width to allow the removal and insertion of tubes 
without obstruction. 

BOILER PRESSUKE. 

A review of a large number of representative rail- 
way power plants would lead to the conclusion that 
150 lbs. pressure is considered the most satisfactory 
for this class of work. Frequently one boiler is installed 
having a capacity of 250 or 300 lbs. pressure, for use in 
testing locomotives and provided with reducing valves 
for use with other boilers. They are usually arranged 
in batteries of two boilers in each with intervening spaces 
for access. As originally constructed, space is usually 
left for the future installation of at least one additional 
battery of boilers. The boilers are arranged in a single 
row. The horse power of each boiler varies at different 
plants from 200 to 500. 

Due to the comparatively low cost of fuel to the rail- 
road companies incentives to fuel economy have not been 
so great as in commercial power stations. At the same 
time the single central power house has illustrated that 
the boiler room offers a great opportunity to reduce 
operating expenses. The result is that the boiler room 
of the new central power house compares favorably in 
equipment with the boiler room of manufacturing con- 
cerns. 

STOKERS. 

While there are still many stationary boiler plants 
which are fired by hand, mechanical stokers are now 
generally used in the larger central power stations. This 
system not only reduces labor in the boiler room, but 
prevents cold air from impinging on the hot tubes and 
plates of the boiler and causing leaks. 



There are a number of mechanical stokers on the 
market, which are divided naturally into two classes, 
the imderfeed and the overfeed. The overfeed, almost 
exclusively is used in railway shop power stations, and 
generally with natural draft. The underfeed cannot be 
used without forced draft. 

The type of mechanical stoker which seems to have 
received the greatest favor in railway shop power sta- 
tions is the traveling chain grate stoker. This consists 
of a wide band or chain, made up of short link like 
sections of grate bars pivoted after the fashion of a 
sprocket chain. The chain is endless and travels 
around two drums in the firebox, being so driven that 
the upper side moves backward from the boiler front 
toward the arch. Coal is fed evenly on the moving 
chain as it recedes by a feeding hopper in front of 
the boiler, the hopper being supplied directly by coal 
chutes leading from storage pockets above. The fuel 
burns as it travels with the grate, the speed of travel 
being so adjusted that when the rear drum is passed, 
the coal is entirely consumed, leaving ashes only to 
be dumped off at the end. With this system, it is 
therefore not necessary to open the door to clear the 
grates or "bar" the fire. 

The stokers are driven by small vertical steam 
engines geared to drive the drums very slowly through 
ratchet mechanisms. It is appropriate to say that 
steam engines are usually considered preferable to 
electric motors for this service, inasmuch as they may 
be run when getting up steam or at any time that 
steam is on, and are not dependent on the dynamos 
being in operation. The entire chain grate mechan- 
isms are mounted in frames with wheels, running on 
tracks embedded in the boiler room floor, in order that 
the stokers may be easily withdrawn from the boiler 
settings for inspection or repairs. 

Where a planing mill is operated in connection with 
the shop plant, it is customary to fire some of the 
boilers by hand and so dispose of shavings, sawdust 
and other wooden refuse. For instance, at Angus, 
of the seven boilers installed, three are equipped with 
mechanical stokers and four are arranged for hand 
firing and to receive shavings, etc., from an extensive 
shavings exhaust system from the planing mill and 
cabinet shop. At Collinwood one boiler is fitted with 
stationary grates instead of a stoker in order to burn 
shavings and refuse. At South Louisville two of the 
boilers having chain grates are equipped to burn shav- 
ings and two boilers are hand fired to use the same 
kind of fuel. 

CHIMNEYS. 

Tall chimneys for draft production continue to be 
built in connection with railroad shop power stations. 
While a few power houses are equipped with mechan- 
ical draft, notably Silvis, C. R. I & P. Ry.; 
Jackson, M. C. Ry., and Angus, C. P. Ry., the larger 
number depend on draft obtained by tall chimneys. 
Except for some of the short stacks used in connec- 
tion with mechanical draft equipment, steel chimneys 
have not been installed. The chimnevs are built of 
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common brick or radial brick, usually the latter. A 
common form is a chimney with a square base built 
of common brick, with the upper portion circular in 
form and built of radial brick. The brick in the cir- 
cular portion of the chimney is often of specially 
baked clay. While not confined to these limits the 
heights of chimneys at a number of prominent shops 
vary from 120 feet to about 1Q5 feet. 

The chimney of the power plant of the Louisville & 
Nashville Railroad, at South Louisville, is of careful 
design and worthy of mention. It is 182 feet high, 
with a flue 9 feet 6 inches in diameter. For a height 
of 60 feet the wall is 40 inches thick, and the cross- 
section of the chimney is square. Above this height 
th€ cross-section is circular. The wall is built in sec- 
tions 16 feet 5 inches in length. The thickness of the 
wall of each succeeding section is made smaller, until for . 
the top section it is only 8^ inches thick. The chim- 
ney is topped with a cast-iron cap. The lining of the 
chimney is of fire brick carried on bracket projections, 
making it possible to renew any section of the lining 
without dsturbing the rest and allowing for expansion 
in various parts. The chimney is built of perforated 
radial bricks, made from specially selected clay and 
burned in a high temperature to render them dense 
and impervious to moisture. Opposite to the opetiing 
for the flue is a balance opening of the same shape and 
size in order that the settlement on the two sides will 
be equal and therefore prevent cracking or a tendency 
of the chimney to cant to one side. The^balance open- 
ing is closed on the outside by a dummy wall. 

MECHANICAL DKAFT. 

Comparatively few power stations operated in con- 
nection with railway shop plants are equipped with 
apparatus for providing mechanical draft. With nat- 
ural draft it is rarely possible to burn more tfian 40 
lbs. of coal per square foot ofagrate area per hour, 
while with forced or induced draft the amount of coal 
burned may be as high as desired. Among the ad- 
vantages to be obtained with mechanical draft may be 
mentioned reduced size of chimney, smaller boiler 
plant, control of draft in a manner that may be regu- 
lated to suit requirements, use of low-grade fuel. The 
disadvantages of the mechanical draft system lie in 
the addition of the mechanical equipment which must 
be maintained, and in the expense of operation of the 
apparatus. 

As the combustion of fuel depends upon the in- 
tensity of draft available, the draft is an important 
factor, for the operation of the power plant is de- 
pendent upon the combustion of fuel. The intensity 
of the draft required depends upon the quality of fuel 
used and upon the quantity to be burned per square 
foot of grate area per hour. Therefore insufficient 
draft is a cause of serious trouble. By means of a 
strong draft it is possible to force boilers in case of 
overload, and sufficiently strong draft is equivalent 
to a certain amount of additional boiler heating sur- 
fac. With a strong draft the use of cheap, low-grade 
fuel is successful. 



Mechanical draft as applied to railway shop power 
station service is usually induced draft and is pro- 
duced by fans. The fans deliver smoke and gases 
through short steel stacks varying in height from 
about 48 feet to 70 feet, and the mechanical apparatus 
is depended upon entirely for the draft produced. The 
mechanical draft is under complete control at all times 
and may be regulated to suit the load carried. The 
apparatus is usually installed in duplicate, and while 
each fan is capable of disposing of all smoke and gases 
from the entire boiler installation, one fan is held in 
reserve in order to shut down one engine and fan in 
case of necessary repairs. 

DRAFT SYSTEM AT READING, P. & R. R. R. 

At the Reading shop power house of the Philadel- 
phia & Reading Railroad, natural draft is provided by 
a brick stack 125 feet high with an inside diameter 
of 10 feet. The chimney draft is supplemented by a 
fan on the forced draft system, the requirements call- 
ing for both an air pressure below the grate and an 
exhaust above. The undergrate forced draft is fur- 
nished by a 10-foot blower fan delivering through an 
underground flue in front of the boilers. Dampers are 
provided at each boiler to regulate the air pressure as 
well as to regulate the effect of the natural draft. 

The reason for providing both natural and forced 
dfaft is that both were required with the stoker as 
installed in order to obtain the desired working 
efficiency of 10.5 lbs. of water evaporated per pound 
of combustible. 

DRAFT SYSTEM AT SILVIS, C, R. I. & P. RY. 

The more common system, where mechanical appa- 
ratus is installed, is induced draft produced by fans. 
The induced draft apparatus at the Silvis plant of the 
Chicago, Rock Island & Pacific Railway con- 
sists of two exhaust fans 12 feet in diameter and 6 
feet wide driven by 12 by 12-inch horizontal single 
cylinder engines. The speed of the engines is regu- 
lated by regulating valves. Either of these fans is of 
'sufficient capacity to handle all the gases from the 
complete boiler equipment, and dampers are provided 
to cut off whichever fan is not in use. The stack is of 
steel, 60 feet high and 7 feet 8 inches inside diameter. 

DRAFT SYSTEM AT ANGUS, C. P. RY. 

Induced draft in the boiler plant of the Angus shops 
of the Canadian Pacific Railway is produced by two 
10-foot fans, operated in connection with a steel stack 
70 feet high and 8 feet in diameter. Each fan is con- 
nected with all of the boilers and runs at about 200 
nevolutions per minute. 

DRAFT SYSTEM AT JACKSON, M. C. RY. 

The boiler plant of the Michigan Central shops at 
Jackson, Mich., is operated with induced draft. The 
apparatus consists of two 7-foot blast fans operated 
in connection with a steel stack 48 feet high and 60 
inches diameter. Each fan is direct connected to a 
vertical steam engine having a cylinder 8 inches in 
diameter and 6-inch stroke. The fans are arranged 
one above the other for economy of space, the upper 
fan and its engine being supported upon a steel plat- 
form of I beams, 9 feet 4 inches above the floor. The 
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blast wheel of each fan is mounted directly upon an 
extension of the engine's shaft. The blast wheel is 
84 inches in diameter, with . a face 42 inches wide. 
Each fan has a delivery outlet 48j4 by 42 inches. 
Either fan is capable of handling the gases from all 
of the boilers. 

ECONOMIZEBS. 

The boiler plants operated in connection with me- 
chanical draft appliances have usually been equipped 
with economizers. However, comparatively few econ- 
omizers have been installed in railway shop power 
houses, and the extent to which they have been omit- 
ted would lead to the conclusion that they have been 
so far looked upon as refinements somewhat beyond 
immediate needs, in view of the comparatively low 
cost of fuel. 

Economizers introduce considerable friction in the 
flue system in addition to the loss of draft caused by 
the heat abstracted from the waste gases, the drop 
varying from 0.20 to 1.00 inch of water, according to 
the length of the economizer, its area and the number 
of elbows it causes in the gas passage. The straight 
passage economizers cause less friction than those 
with staggered tubes, but the staggered tubes should 
be more efficient as heat absorbers. 

PIPING. 

With the development of the central power plant, 
the piping represents a marked improvement. This 
is noticeable not only in the material provided and in 
the improved construction of joints, but also in the 
arrangement of easy bends of large radius to provide 
for expansion and to eliminate the obstruction due to 
elbows and short curves, as well as in the convenient 
disposition of the pipes. By dividing power houses 
longitudinally with a single wall separating the boiler 
and engine rooms, and by locating boilers and engines 
with a comparatively short distance between them, 
the length of piping is reduced. 

The main steam header is supported back of the 
boilers on specially designed suspensions or supports. 
The header is usually 10 or 12 inches in diameter and 
of the same diameter throughout its length. Steam 
is led from each boiler to the header through a pipe 
having an easy bend of large radius. Connections to 
the engines are led from the header to the engine 
throttles in easy curves. Separators are placed in the 
steam pipes leading to the engines either just above 
the headers or above the engine throttles. The pipes 
are connected to the headers on top in order that no 
water of condensation will be entrained in the pipes 
and provision is made for draining the header. 

Steam pipes are either carried through the partition 
wall and direct to the engine throttles or are carried 
through the basement. There is a tendency in power 
house practice to dispense with all piping above the 
floor, in which case the pipes are carried in the base- 
ment beneath the engine room floor. This arrange- 
ment not only removes an unsightly obstruction from 
the engine room but places the pipes in position where 
they are easy of access. 



ENGINE EQUIPMENT. 

As the development of the central power plant in 
railroad shop practice is a result of a demand for the 
generation of power at one point, with electrical dis- 
tribution to the various points of consumption, it nat- 
urally follows that the engine equipment of such sta- 
tions is selected for driving electrical g^enerating ma- 
chines. For this work, horizontal, cross-compound^ 
non-condensing engines are usually employed, though 
tandem-compound and vertical engines are installed in 
some railway power plants, and the condensing en- 
gines in the power house of the C. M. & St. P. at Mil- 
waukee are exceptional. 

It has not been considered that the advantages in 
the line of economy gained by triple or quadruple 
expansion engines pay for the added complications in- 
troduced. Such engines show up to their best advan- 
tage only under practically constant load, and in an 
electrical generating plant the load is very variable. 
The engines are usually non-condensing, as the ex- 
haust steam is used for heating the shop buildings, and 
the cost of fuel is such that condensers seem to be a 
refinement beyond present-day requirements. 

Each engine is direct connected to an electrical 
generator, and in the central power plant a belt-driven 
dynamo is a rarity. The speed of the dynamo is then 
dependent upon the speed of the engine, and as the 
larger engines operate at a comparatively low speed, 
the smaller unit is more economical and satisfactory. 
Of the information at hand the engine of largest ca- 
pacity installed in a railway shop power plant is one 
of 900 horsepower at the West Albany plant of the 
New York Central Lines. 

It is usual to install two or more main units for the 
maintenance of power for the operation of the plant 
under the usual conditions of service, while a smaller 
unit is installed for supplying power for lights at night 
and for light power at such times as it may be un- 
necessary to operate the larger machines. 

STEAM TURBINES. 

Thus far there are very few examples of the instal- 
lation of steam turbines, or rather, turbo-generators in 
railway shops. In 1903 three units of dOO-h. p. each di- 
reQt connected to two generators were adopted in the 
Aguas Calientes shops of the Mexican Central. This 
year the new El Paso shops of the El Paso & South- 
western Ry. have been equipped with three turbo- 
generator sets, each consisting of a 150-h. p. De Laval 
steam turbine, direct connected to two 50-k. w. 
250-volt generators. The new shops of the Big Four 
at Indianapolis are to be equipped with Curtis turbo-gen- 
erators, and the new shops of the D., L. & W. R. R., 
now under construction at Scranton, Pa., will be pro- 
vided with turbo-generators. 

The steam turbine is a splendid power generator, 
and under conditions favoring its use probably excels 
steam reciprocating engines in several respects. How- 
ever, it is well recognized that under less than its full 
load its economy falls oflF more rapidly than the recip- 
rocating engine. Also it is imperative that it should 
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be operated condensing, and in many railway shops it 
is preferable to use the exhaust steam for heating the 
buildings. Again, the cost of providing water for con- 
densing purposes often renders it more desirable to 
operate non-condensing. Tribe says that 20-foot lift 
and 500 feet of pipe should be regarded as the limit 
distance through which condensing water should be 
drawn by the vacuum of the condenser. This explains 
the very general use of compound non-condensing en- 
gines in most railway shops. 

GAS ENGINES. 

There i§ no information at hand of railway shops 
where the gas engine has been introduced to supply 
the power. The increasing use in other fields of the 
gas engine in connection with gas producer plants of 
either the suction or pressure type, however, causes 
one to be safe in thinking that the great economy of 
such plants will cause them to be considered for rail- 
way shop use before long. 

ELECTRICAL CUREENT. 

The various installations which have been placed in 
the most prominent railway shop plants put in opera- 
tion within comparatively recent years are not suf- 
ficiently alike to lead to a conclusion as to the elec- 
trical system considered most satisfactory under con- 
ditions peculiar to railway shop work. The arrange- 
ment looked upon with greatest favor is the installa- 
tion of alternating current circuits for the operation 
of all constant speed motors, for instance, those driv- 
ing wood-working machines and groups of metal- 
working machines, as well as for lighting, and direct 
current circuits for driving individual variable speed 
motors attached to large metal-working machines and 
motors for traveling cranes and transfer tables. 

There is an opinion more or less widely circulated 
that individual driving of metal-working machines has 
been carried to too great an extent, and that better 
results would be obtained with fewer machines direct 
connected. 

In a number of instances railway shop power sta- 
tions provide power for lights not only throughout the 
immediate shop plant, but also to passenger stations, 
freight yards, etc The distances over which this power 
must be transmitted are frequently great, and alter- 
nating current is eminently the most satisfactory, as 
this current is particularly adapted for long-distance 
transmission, due to its high voltage. 

Owing to the different methods of distribution in 
service in various shops, it is instructive to note the 
individual methods of distributing electrical power at 
several prominent shops. 

DISTRIBUTION OF ELECTRICAL POWER AT COLLINWOOD, 

L. S. & M. S. RY. 

The general electrical distribution of the Collinwood 
shops of the L. S. & M. S. Ry. is a two-wire system 
operating at 240 volts, and in addition to this is a 
four-wire multiple voltage system for use in obtaining 
variable speeds at the motors of the motor driven me- 
chanical tools in the locomotive shop. The distances 



from the power house to the various points of power 
consumption are not great. The point of consumption 
located at the greatest distance is the roundhouse, 
where power is used for operating the turntable and 
which is lighted electrically. The roundhouse is about 
three thousand feet from the power house. 

The distribution of power at the McKees Rocks 
shops of the P. & L. E. R. R. is by the same system 
as that at Collinwood. 

.DISTRIBUTION OF ELECTRICAL POWER AT DANVILLE, C. 

& E. I. RY. 

At Danville, on the C. & E. I., the distribution of 
electrical power is by a 250-volt direct current system 
using the two-wire system of distribution for motors 
and the three-wire system for lighting. The average 
distance of transmission is not over 800 feet. 

DISTRIBUTION OF ELECTRICAL POWER AT SILVIS C, R. 

I. & P. RY. 

Direct current transmission is used at the Silvis 
shops of the C, R. I. & P. Ry. For power deliv- 
ered to cranes, heating fans and constant speed ma- 
chine motors, distribution is by the two-wire system 
at 230 volts. For variable speed machine motors and 
for lighting, distribution is by three- wire 230-115 volt 
lines. 

DISTRIBUTION OF ELECFRICAL POWER AT ANGUS, C. P. RY. 

At the Angus shops of the Canadian Pacific Rail- 
way both alternating and direct current systems are 
used. The direct current system is used only for the 
transfer table, traveling cranes and- for a few individ- 
ually driven machine tools requiring variable speed 
motors. The alternatiilg current is 3-phase, 60-cycle 
and 600-550 volts. The direct current is at 275-250 
volts. 

DISTRIBUTION OF ELECTRICAL POWER AT JACKSON, 

M. C. RY. 

During the year 1903 a modern power plant was 
completed at the Jackson, Mich., shops of the Michi- 
gan Central Railway. This provided for the electrical 
distribution of power from a single point and replaced 
four separate isolated power plants of boilers and 
engines which were scattered around adjoining various 
shop buildings. This plant also provided power for 
lights at several points removed some distance from 
the shop. 

The alternating current system alone has been in- 
stalled and provides power for all machine tools, 
cranes and lights. This is the alternating current, 
3-phase, 60-cycle system operating at 480 volts. 

DISTRIBUTION OF ELECTRICAL POWER AT WEST ALBANY, 

N. Y. C. LINES. 

At the West Albany power plant of the New York 
Central Lines alternating current generators supply 
3-phase current at 60-cycle per second at 480 volts for 
light and power. As the main power circuits are all 
alternating, direct current is supplied for the cranes 
by a motor generator set. The set consists of a 60- 
cycle, 3-phase alternating motor of 900 revolutions 
per minute and 480 volts, and a multipolar 250-volt 
direct current generator. 
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STOREHOUSE 



THE development of a large number of small rail- 
ways into a comparatively small number of 
large railway systems has emphasized the importance 
of having an extensive base of supplies as a factor in 
the efficient and economical operation of the large 
system. The necessity of such a base has resulted in 
a well organized department in charge of the care and 
distribution of supplies and material, and the work of 
such organizations has done much toward decreasing 
operating expenses and providing for the prompt de- 
livery of material. 

As a result of the necessity of having a base of sup- 
plies, the general storehouse has been developed. It 
is usually situated at the principal center of the rail- 
way system and in connection with the general shop 
plant. The store department is now very commonly 
under the jurisdiction of a general storekeeper with 
headquarters at the point at which the general store- 
.house is located. From this point distribution is made 
^o other points where local storehouses are maintained 
and supplies are delivered to the several departments. 

A number of spacious, well designed storehouses 
have been constructed in connection with recent shop 
plants and proper facilities have been provided for sorting 
and delivering material, not only in the storehouse proper 
but also in the storage yards, which are now considered 
adjuncts of the general storehouse. There are several 
.^striking examples of railway shop managements working 
in close accord with the stores department, which illus- 
~^rate the desirable results to be obtained by such co- 
-operation. All new and manufactured material is re- 
ceived under the jurisdiction of the general storehouse 
and is stored, delivered and disbursed by this department. 

The development of good facilities and the effective 
methods which have been introduced are due largely 
to the efforts of the Railway Storekeepers' Associa- 
tion. The indications are that much more is to be 
accomplished and doubtless future store departments 
will bear further evidence of the work of this asso- 
ciation. 

While the storehouse is an individual building the 
<lepartment which it governs contributes to nearly every 
part of the shop plant. Due to the size of much of the 
material used, it is impossible to store all material in 
the storehouse or on the platform adjoining the store- 
house. Even if it were possible to store all the material 
in the storehouse, such a method would be impractical 
because of the additional cost entailed by the second or 
third handling of material. At a large shop, therefore, 
storage space is provided close to each building in which 
a large amount of material is assembled. This arranges 



for the storage of lumber, bar iron, boiler plate, flues^ 
pipes, heavy castings, car wheels, tires, axles, truck 
frames, bolsters, etc. To handle this material economic- 
ally requires outdoor traveling cranes, portable boom 
cranes, general yard tracks, as well as industrial track 
systems. 

A very effective innovation in storehouse practice is 
the establishment of sub-stores in the several shops. In 
these sub-stores are kept material pertaining to the par- 
ticular shop served which may be quickly replenished 
from the main storehouse. The economical feature of 
this method is that no time is lost by the workmen. All 
deliveries are made by representatives of the store depart- 
ment, and there is no excuse for a man to leave his work 
on the plea of going for material. 

A diversity of opinion exists as to the advisability 
of establishing sub-stores about the plant, as the claim 
is made by some that the additional force required to 
look after them, together with the liability of excess 
of stock, more than offsets the expense of delivering 
material from the general storehouse to the different 
departments by special messenger. 

The modern storehouse includes an up-to-date 
building and adjoining platform, together with large 
storage areas near the individual shop buildings, to 
take care of all material without crowding, as well as 
modern facilities for handling material. It also pro- 
vides for system in the arrangement of material. Ma- 
terial is divided into sections according to class, in 
order that a laborer sent after a desired article can 
make no mistake in its selection, and in order that 
an inventory may be taken at the end of each month 
of all material in stock, without increasing the operat- 
ing expenses or without increasing the cost of han- 
dling. Such system in providing for careful inventory 
at regular periods is an essential feature in assisting 
the store department to order intelligently and to 
keep stock down to a consistent minimum. 

The orderly arrangement of material according to 
class calls for proper storage facilities in the yards as 
well as in the house. For instance, racks for stand- 
ing boiler plate on edge to facilitate handling and to 
economize space; racks near the freight car erecting 
shop for storing and separating frame rods; bins for 
classifying castings ; special boxes for classifying and 
stacking bolts, nuts, washers, etc. ; iron storage racks 
and houses; proper shelving and pigeon holes to suit 
the various classes of small material, etc. An essen- 
tial feature worthy of attention is a small compart- 
ment, carefully enclosed, for the storage of brass parts, 
which are frequently stolen if not thoroughly pro- 
tected. 
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LOCATION. 

As a general base of supplies for an entire railway 
system the location of the storehouse at the shop 
plant at which it is situated is such as to provide for 
good shipping facilities in order to expedite the rapid 
loading of cars for outside points. This requires good 
connections with the general yard system of tracks 
and with the outside lead. In some cases there is a 
single track on each side of the storehouse, in others 
there is a track on one side only, and in still others 
there are two tracks on each side. 

While the storehouse may serve the entire system, 
or a single division, at the same time it is the center 
of distribution for the shop plant of which it forms a 
part. Its locaton to meet local requirements should 
be near the center of the plant and between the loco- 
motive and car departments. There is usually a string 
of cars on one or both sides of the storehouse and 
more or less movement of these cars before or after 
loading and unloading. Where the storehouse is lo- 
cated centrally these cars offer some impediment to 
the distribution of material and movement between shop 
buildings. 

In many shops of recent design, careful attention 
has been given to so arranging the individual shop 
buildings as to provide for intercommunication, and 
this arrangement is being improved by placing the 
principal buildings tributary to a general thorough- 
fare or avenue of shop traffic. Where this principle 
is followed, the storehouse is usually at one end of the 
thoroughfare and at one side of the area occupied by 
the shop buildings. According to this scheme track 
connections to the storehouse are convenient and the 
general thoroughfare provides for distribution to the 
locomotive and car departments with equal facility. 
In this respect there is a certain similarity between 
the general layout plan of the large shops recently 
constructed, in which the principal buildings are trib- 
utary to a crane served midway, and that of ftie 
smaller shops in which the principal buildings are 
tributary to a single transfer table. In one, the 
storehouse is at the end of the midway and in the 
other it is at the end of the transfer table pit. 

This feature is exemplified rather strikingly by the 
illustrations presented in connection with the chapter 
on the railway shop layout, selected as representative 
of a number of practical shop arrangements. 

At Burnside, I. C. R. R., and at Collinwood, L. S. 
& M. S. Ry., the storehouse is between the locomo- 
tive and car departments. At Silvis, C, R. I. & 
P. Ry., the car department has not yet been built, 
however, the storehouse is so located as to be be- 
tween the present site of the locomotive department 
and the site selected for the car department. 

At Angus, C. P. Ry. ; Beech Grove, C. C. C. & St. 
L. Ry. ; Battle Creek, Grand Trunk Ry., and at Scran- 
ton, D. L. & W. Ry., shops at which the principal 
buildings are arranged tributary to a crane served 



midway, the storehouse is adjacent to this thorough- 
fare and at or near the edge of the property covered 
by shop buildings. 

At Denver, C. & S. Ry. ; Hannibal, C. B. & Q. Ry.; 
Oelwein, C. G. W. Ry., and at Fond du Lac, Wis. 
Cent. Ry., where the principal buildings are tributary 
to a single transfer table, and at South Louisville, 
L. & N. R. R., where the principal buildings are trib- 
utary to a single transfer table and a crane served 
storage yard, making an L-shaped thoroughfare, the 
storehouse is located at one end of the transfer table 
pit. 

BUILDING. 

The storehouse is usually in an isolated building 
where there is ample room for track approach and for 
surrounding the building, partially or in whole, with 
a storage and unloading platform. In more recent 
years this principle has been adhered to almost with- 
out exception in building new shops. However, there 
are a number of shops now in service in which the 
storehouse is a part of the main building or has walls 
in common with some of the other buildings. At 
Oelwein, C. G. W. Ry., the storehouse is at one end 
of the main building, and the storehouse at Reading, 
P. & R. R. R., is between the boiler shop and black- 
smith shop, having walls common with both. 

The nature of the service performed by the store- 
house requires a large amount of loading and unload- 
ing. It is therefore essential that provision be made 
for a number of cars to stand at the storehouse at 
one time and that trucking across the house shall 
cover a short distance. For this reason the store- 
house is a long narrow building. 

For greater facility in loading and unloading cars 
the first floor of the storehouse is usually 4 feet above 
grade or at the level of an ordinary box car floor. 
A platform usually extends along one or both sides 
of the first floor, and this platform is normally unob- 
structed in order to facilitate rapid trucking between 
the storehouse and cars. At each end there is usually 
a platform for the storage of such material as may be 
exposed to the weather without serious deterioration. 

In view of the large amount of material which may 
be exposed to the weather and yet should be stored 
near the storehouse where it may be properly super- 
vised, the tendency is for a wider platform along the 
sides of the building to serve as a storage space as 
well as a loading platform. Many store department 
officials consider 14 feet as the minimum width advis- 
able, and a platform 18 feet wide is favored. 

At Angus, C. P. Ry., the track approach and load- 
ing platform are at one side only of the storehouse. 
Doors on the other side are used for the receipt of 
material delivered by teams. As the storehouse at 
Reading is not isolated it is impossible to provide 
track approaches at either side, and the delivery track 
is brought in through the center of the building. 
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While the storehouse at Sayre, L. V. R. R., is isolated and 
has a track approach on each side, a delivery track 
is brought in through the center of the building. 
As the floor and platform are at the height of a car 
floor, the middle track causes a pit through the cen- 
ter. Access between the two sections thus formed is 
by means of adjustable bridges which are swung in 
the clear when cars are to be moved. The floor of 
the storehouse at McKees Rocks, P. & L. E. R. R., 
is on the ground level. This is flanked on each side 
by a depressed track and the cars are thus lowered 
to a convenient height. 

The storehouse is usually a substantial building 
with brick walls in which the roof and upper floors 
are supported by a wooden structure of slow-burning 
construction. It is characteristic of modern store- 
houses that they are well provided with ample nat- 
ural light. 

There ' is quite a difference in the number and 
arrangement of floors at various storehouses. For in- 
stance, at Silvis, C, R. I. & P. Ry., there are three 
floors, all above ground level. The floors are 
served by two electric elevators of 5,000 lbs. capacity 
each. At Collinwood, L. S. & M. S. Ry., the number 
and arrangement of floors are the same, and the three 
floors are served by a single elevator of 5,000 lbs. 
capacity. The general storehouse at Burnside, I. C. 
R. R., has two floors above ground level in addition 
to a basement. The basement and two upper floors 
are served by an hydraulic elevator of 10,000 lbs. 
capacity, and in addition to this the basement is served 
by two hydraulic elevators of 10,000 lbs. capacity, each, 
which deliver direct to the shipping platforms along 
the sides of the building. The basement extends be- 
neath the area covered by the side platforms, and thus ^ 
has the advantage of this greater area in addition to 
that covered by the building proper. 

The storehouse at Angus, C. P. Ry., is of one story, 
with the exception of a gallery for the storage of 
light material, which covers about two-thirds of the 
floor area. The gallery is reached. by a single straircase 
and the clerical force of the stores department occu- 
pies offices at one end of the gallery. 

A hum'ber of storehouses are of one story through- 
out, or of one story with a basement, and it is quite 
common to build the main portion of the storehouse 
of one story, with two or three stories at one end 
which are occupied by the storekeeper, the master 
mechanic and their respective office staffs. 

While the storehouse at Angus covers a greater 
actual ground area than any other storehouse of which 
information is at hand, the storehouse at Silvis has 
the greatest storage space, due to the greater number 
of available floors. The Angus storehouse is 600 feet 
long by 85 feet wide, covering a ground area of 51,000 
square feet, and providing a storage area of approxi- 
mately 80.000 square feet. The Silvis storehouse is 500 
feet long by 100 wide, covering a ground area of 50,000 
square feet, and providing a storage area of 134,312 



square feet, arranged with 47,712 square feet on the first 
floor and 43,300 vsquare feet on each of the second and 
third floors. The clear heights above the first floor of the 
Silvis storehouse is about 18 feet, above the 
second floor about 14 feet, and above the third floor 
an average of a little over 9 feet. The Burnside gen- 
eral storehouse is 300 feet long by 70 feet wide, cov- 
ering a ground area of 21,000 square feet and provid- 
ing a storage space of 61,600 square feet. In addition 
to this there is a new storehouse at Burnside which 
takes care of road department supplies, etc., and is 
400 feet long by 72 feet wide, a portion 150 feet long 
being two stories high. The two storehouses cover 
a ground area of 50,400 square feet and provide a 
total storage area of 104,400 square feet. The store- 
house at Collinwood is 302 feet long by 60 feet wide, 
covering a ground area of 18,000 square feet and 
providing a total storage space of 54,000 square feet. 
The one-story storehouse of the Lehigh Valley Rail- 
road at Sayre is 363 feet long by 102 feet wide and 
provides a storage space of 37,400 square feet. 

INTERIOR ARRANGEMENT. 

The interior arrangement of the storehouse with 
regard to the distribution of storage shelves, cases, 
racks, etc., like so many features of a railway shop 
plan, depends on local conditions. The conditions 
peculiar to this case are the shape and size of build- 
ing, location of windows or skylights providing nat- 
ural light, and the number of floors in the storehouse. 

The shelves and bins are commonly arranged in 
large sections and the sections so placed as to form 
long aisles extending the entire length of the build- 
ing to provide for the delivery and distribution of 
material. A feature of importance almost equal to 
that of providing for unimpeded delivery is the ar- 
rangement of sections to allow the unobstructed dif- 
fusion of natural light. Another essential feature is 
the arrangement of aisles and sections so that the 
officer in charge of the storehouse may obtain a view 
covering a large area from one vantage point* 

The experience of a number of different store- 
houses would lead to the conclusion that where the 
building is a long narrow structure of a single story 
and natural light is almost wholly admitted through 
skylights in the roof, the most satisfactory arrange- 
ment of shelves and bins is in long rows parallel with 
the length of the building, with aisles between for 
trucking and distribution. With such an arrange- 
ment the entire floor is well lighted naturally and is 
subjected to easy observation from an office at one 
end of the floor. Further, the capacity of the floor 
is well utilized for storage space. 

Where the floor is entirely dependent upon win- 
dows in the wall for natural lighting, the cross ar- 
rangement of shelves seems to give the best results, 
longitudinal aisles being provided for trucking and 
distribution. Some storehouse authorities maintain 
that all windows in the walls should be at least 10 or 
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1! feet above the floor line to allow the wall space 
tc be utilized for bins, shelves, etc. 

The windows in the side walls of the storehouse at 
Angus, C. P. Ry., are 12 feet above the floor in order 
that storage shelves may be arranged along these 
walls and yet allow generous natural light. In addi- 
tion to those shelves at the side are sections of shelves 
arranged transversely. Four longitudinal aisles tra- 
verse the area occupied by the shelves, one in front 
of each side row and two passing through the cross 
sections. There are no dark or dusty corners in this 
building, and anyone walking along the aisles has a 
clear and unobstructed view of the alley ways be- 
tween the racks. 

The Angus storehouse is divided into three sec- 
tions separated by fire walls and fireproof doors. The 
sections are designated as A, B and C. Section A 
occupies the end of the building nearer the locomotive 
shop and is used for the storage of material common 
to the locomotive department. For similar reasons 
car material is kept in Section C. Section B is called 
the shipping section and through it is handled current 
material for the line. This section is provided with 
three receiving and three distributing doors. There 
IS a scale and office at each door and all material 
entering and leaving the storehouse is weighed and 
checked. 

The individual sections and shelves at most railway 
storehouses are usually built of wood and designed 
according to the requirements of local conditions and 
for the specific material to 'be stored. The portion 
constituting the base is usually wider than the upper 
portion and is of the same width for a height of about 
three feet. Above this the shelves usually taper 
toward the top, and the wider portion of the base sec- 
tion provides a narrow platform on which to stand 
in re?iching the upper shelves. The upper pigeon 
holes are usually small and the spaces become wider 
and higher until they approach the bottom. 

The shelves and furnishings are necessarily pro- 
vided in ample quantity and suitably designed to ac- 
commodate the great variety that constitutes the 
stock. It has been customary to accomplish this re- 
sult by erecting permanent shelves and racks. In 
view of the number of changes that take place in the 
movement and rearrangement of stock, it has been 
suggested as desirable to equip store rooms with 
shelves and racks that could be extended, contracted 
or relocated without loss or inconvenience. This re- 
sult may be accomplished to a gjeat extent by adopt- 
ing what is known as the unit system, that is, to build 
storehouse furniture in units, and of a size that would 
render them portable and interchangeable. While the 
outside dimensions of these units must be uniform 
they should be of various designs, suited for the dif- 
ferent classes for which they are required. The unit 
idea of construction finds its most conspicuous exem- 
plification in the elastic book cases which are now 
being largely manufactured and sold. 



Units suitable for storehouse practice have been built 
of ]4 inch pine, 26 inches high, 62 inches long and 16 
inches deep outside. These can be subdivided into sec- 
tions as required. The sections should be raised a suit- 
able distance from the floor, which may be done by rest- 
ing them on a base built of 2 by 6 inch stock. A mould- 
ing may be placed on the top to give them a more finished 
appearance, but this is not necessary. As many units may 
be assembled as required and as space permits. 

CRANE SERVICE. 

At those shop plants so arranged as to make the prin- 
cipal buildings tributary to a single crane served thor- 
oughfare, a portion of the storehouse platform is usually 
within the span of the crane to provide for handling and 
delivering heavy material. 

At Silvis, C., R. I. & P. Ry., a large platform 400 
feet long and 134 feet wide, for the storage of heavy ma- 
terial, is served by a traveling crane of 6 tons* capacity, 
having a span of 80 feet. A delivery track along one 
side of the platform is within the scope of this crane. 

At the Chicago & Northwestern Railway shops at Chi- 
cago and at the Burnside shops of the Illinois Central 
Railroad, traveling cranes have been installed in the stor- 
age yards, to facilitate the movement of material and the 
loading and unloading of cars. 

At CoUinwood, L. S. & M. S. Ry., a large area which 
occupies a space between two rows of the principal build- 
ings is soon to be served by an outdoor traveling crane 
and will be used as a storage yard for heavy material. 

While the idea of handling storehouse material by a 
crane in the yard is not new, such a device facilitates the 
movement of material to a large extent and provides a 
feature of economy especially in handling very heavy ma- 
terial kept in stock, such as cylinders, driving «wheel 
centers, tires, frogs, boiler fronts, boiler sheets, pilots, 
etc. 

An interesting instance in this connection is the crane 
designed and constructed to meet local requirements at 
the Chicago shops of the Chicago & Northwestern Rail- 
way. This crane has a span of 45 feet and the nmway 
supported on wooden frames covers a distance of 475 
feet. The crane has a capacity of 5 tons add the motors 
are driven by current taken from the shop power house. 
As an instance of the economy represented by the instal- 
lation of this crane, it is interesting to observe that, with 
the assistance of the crane, two men now do the work 
formerly requiring ten men. 

SCRAP. 

With very little exception all scrap that accumulates on 
a railway system has a market value and it is therefore of 
the utmost importance that scrap material should be taken 
care of and delivered to the proper department with as 
little loss of time as possible. It is now generally con- 
ceded that scrap should be handled by the store depart- 
ment and on most railways this practice is followed. 

At the 1905 convention of the Railway Storekeepers' 
Association, an excellent paper on the subject of scrap, 
scrap handling and credit, was presented by Mr. W. G. 
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Tubby, general storekeeper of the Great Northern Rail- 
way. This paper described a system of handling scrap by 
which such satisfactory results have been obtained that 
it is believed representative of up to date practice and the 
paper is reproduced in part as follows : 

"On the Great Northern system all scrap is approxi- 
mately turned over to the store department as soon as 
made, or as soon after as convenient, and the proper ac- 
counts credited with the value of same ; so that all scrap 
on the entire system is cleaned up each month. Mainte- 
nance of way scrap that has accumulated at the section 
tool houses during the month is picked up by the supply 
cars. 

"All scrap brass is delivered to the storehouse by 
the mechanical department, with credit ticket made 
out as fast as it accumulates, and credited to the 
proper account. On receipt of the scrap brass at the 
storehouse it is weighed, graded and put in the bins 
assigned for same, which bins are located in the 
storehouse under lock and key. 

"The heavy scrap from the machine shop, and all 
from the blacksmith and boiler shops, is loaded on 
cars specially assigned for scrap service at the shops 
as it accumulates. Credit tickets are made out and 
turned over to the store department, who have the 
cars switched to the scrap bins to be unloaded, sorted 
and graded, and the scrap received is checked against 
the credit tickets turned in, so that all scrap is cred- 
ited to the accounts for the month in which it belongfs. 
In this way there is no scrap left scattered around 
the shops or grounds. 

"By locating the west end of the scrap bins con- 
venient to the door of the machine shop, all turnings 
and borings and all scrap that can be handled by 
push car or wheelbarrow is delivered by the mechan- 
ical department to the scrap bins with credit tickets 
daily, and only the large scrap, such as wheel cen- 
ters, cylinders, etc, are loaded on scrap cars assigned 
for that purpose. But all scrap from the boiler and 
blacksmith shops is loaded on scrap cars and deliv- 
ered to bins for sorting and grading. This is both a 
convenient and economical arrangement. 

"At smaller shops all scrap is delivered to the store 
department daily and credit tickets to the proper ac- 
counts turned in on delivery. At locomotive round- 
houses and car repairing yards the scrap is delivered 
to the storehouse bins with credit tickets at the time 
requisitions are made for new material, so that the 
man who delivers scrap to the storehouse sees it 
weighed and takes the new material back with him. 

"In the case of car repairing yards being located 
too far from the storehouse to deliver the scrap as 
removed, it is allowed to accumulate until a certain 
date each month, when it is weighed and loaded on 
cars and turned over to the store department with 
credit tickets; but in all other cases all scrap is de- 
livered to the storehouse at the time new material is 
drawn. Scrap journal bearings, however, are deliv- 
ered at the storehouse at the time new journal bear- 



ings are drawn, so that there is always a scrap bear- 
ing received when issuing a new one. 

"All maintenance of way scrap, with the exception 
of rail, is delivered to the supply cars when making 
their monthly trips at the time the new supplies are 
delivered. The scrap which has accumulated on the 
sections during the month is assembled at the tool 
houses from time to time, and the section men edu- 
cated to sort out the different kinds, so that on arrival 
of the supply cars the different kinds of scrap are 
quickly weighed and loaded and credit tickets made 
out in duplicate, and O. K.'d by the section foremen 
and supply car man, the original 'being sent to the 
division superintendent for his information to invoice 
against the store department for the amount and value 
of the scrap turned over to the supply cars, and the 
duplicate is sent to the storekeeper to check against 
the scrap received on the car when it arrives, and also 
to check against the superintehdent's invoices when 
received. In this way there is no confusion or mis- 
understanding. The store department receives the 
scrap and accepts the superintendent's invoices for 
same. 

"When the supply cars collect a load of scrap they 
bill the car to the storehouse from which they are 
operated, and another empty car is used. All track 
scrap, including frogs, crossings, split switches, switch 
stands, hand and push cars, tools, etc., in fact, all 
scrap, with the exception of rail, is cleaned up each 
month and loaded on the cars which accompany the 
supply cars delivering .the monthly supplies. In this 
way all the scrap on the system is shipped to the 
stores each month with the exception of scrap rail, 
this being loaded by division superintendents as often 
as convenient. 

"In order to get the best results in handling scrap, 
it is essential that all concerned be educated to the 
fact that the different parts must be separated, the 
usable from what is actually scrap, and the cast or 
malleable from steel, wrought, etc., as each kind of 
scrap has a different market value, and also that all 
scrap must be turned over to the store department as 
soon as possible and credited to the proper accounts. 
Also, the store department insisting on old tools and 
other material being turned in, so far as can be done, 
at the time new material is issued. By this method 
all scrap is in the hands of the store department, 
practically, as soon as it accumulates, when it is 
sorted, graded and the usable material separated and 
put into stock for further service, and the scrtip sold 
at the option of the purchasing agent 

"It has been explained how scrap is delivered to 
the store department, but the question of handling 
the scrap after being received, in order to produce the 
best results at the least possible expense, which in- 
cludes sorting out second-hand usable material, and 
material that can be repaired at a cost that would 
warrant doing so, in preference to scrapping, is a very 
important one. 
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"In the first place, a thoroughly competent fore- 
nan who has a good knowledge of the different kinds 
o: usable material and its use, and the grades of scrap, 
slould be assigned in charge of the scrap bins, also 
steady and intelligent laborers assigned him; and 
tiese men should not be taken off the work so .long 
as there is work to do, as they only become efficient 
by long experience. It is also advisable and econom- 
ical to pay one or more of the old experienced men a 
few cents per day higher rate than the other laborers 
vith whom they are working, in order that they may 
be relied upon to retain their positions and watch the 
other men and see that usable material is not being 
scrapped, or scrap not correctly graded, which latter 
is of g^eat importance when loading on sales orders. 

"To handle scrap economically a proper system of 
scrap bins should be provided, the floor of the bins 
being on a level with the deck of cars, and the bins 
of sufficient capacity to meet all requirements. Scrap 
bins which the Great Northern Railway use at their 
new Dale street shops are giving entire satisfaction, 
being convenient, economical and ample in every sense 
of the word. The bins are 600 feet long by 38 feet 
wide, which includes a platform on one side 8 feet 
wide on which is located a standard-gauge track for 
the operation of push cars which are used in moving 
the different kinds of scrap for delivery to the proper 
bins. On this platform, in front of the bins, are two 
track scales on which to weigh the scrap loaded on 
push cars, which is a convenient and economical ar- 
rangement. All cars containing scrap from shops or 
shipped in from different points on the line is unloaded 
on push cars on this platform for delivery to the bins 
after being weighed. 

"On the opposite side there is no platform, but a 
track is located where cars are placed at the bins for 
loading scrap on sales orders. By having no platform 
on the sales side, there is no lost ground to travel over 
in loading scrap into the cars, as would be the case 
if scrap was loaded on the sorting side. The tracks 
on each side of the scrap bins lead together at the 
ends. At the east end they lead to the track scales, 
where all empty and loaded cars are weighed. This 
prevents delay while switching, as if switching is 
being made on the scale's side the men can be moved 
over to the sorting side and continue at work until 
the cars are placed for them to resume loading. Or, 
if the cars are on the sorting side being switched, the 
men can be used in loading, or moved over to the 
main storehouse, which is only a few feet distant, the 
scrap bins being located parallel to the main store- 
house, and connections made at each end by swing 
bridges which can easily be turned by one man, and 
thereby kept at work at all times while switching is 
being done. The west end of the scrap bins is oppo- 
site to, and only a few feet distant from, the door of 
the machine shop, with turntable at end of incline 
track from platform, so that scrap can be loaded on 
push cars and run over to the incline, turned, weighed 



on the platform track scales, and delivered to the bins 
in which the scrap is to be placed. 

"At each end of the scrap bins a number of bins 
have been roofed over, and in these bins are stored 
the different kinds of borings and turnings, No. 1 and 
No. 2 wrought, foundry coke, sand and ashes, scrap 
hose, rope and sacking, and other scrap which should 
be under cover; the balance of the bins are uncov- 
ered. 

"In connection with the economical handling of 
scrap I would not recommend contract labor unload- 
ing, sorting and grading of scrap at a price per ton, 
for the reason that there is so much good second- 
hand, or material that can be replaced cheaply, which 
would be liable to be scrapped if paid for at a con- 
tract price, the principal thing the contractor would 
have in view being the tonnage; and I consider the 
best and most economical results can be obtained by 
having a thoroughly competent, conscientious fore- 
man in charge of the scrap yard, who knows his busi- 
ness, so that no material but what is actually worth- 
less would be scrapped 

"The railway scrap pile furnishes an interesting 
and instructive object lesson, for there you find the 
remains of the material that has been purchased new 
and put into service by the different departments in 
the operation and maintenance of the road, for by 
studying the breakages, the weakness and defects of 
the material taken out of service are located, and if 
necessary a remedy is provided. 

"The system of handling scrap on the Great North- 
ern Railway and the results secured have been highly 
satisfactory, especially so from an economical stand- 
point, since the new scrap bins at the general stores, 
St. Paul, have been put into commission." 

OIL HOUSE. 

At a large or general railway shop plant the oil 
house is usually a small, fireproof building isolated 
from the other buildings. At small shop plants a sec- 
tion of the storehouse is frequently devoted to the 
storage and delivery of oil and waste. 

LOCATION. 

Where oil is handled through the storehouse the 
location of the oil handling department is naturally 
dependent upon the situation of the storehouse. That 
portion of the storehouse devoted to this department 
is selected to provide convenience in the delivery of 
oil to the roundhouse and the shop buildings. 

The location of the isolated oil house is dependent 
upon several conditions. Its natural location is near 
the storehouse, and at the same time it should be in 
a situation convenient to the several shops operating 
machinery. Where a roundhouse is included in the 
shop plant, it is very essential that the oil house 
should be in close proximity to the roundhouse in 
view of the large amount of oil delivered to supply 
locomotives 

The location of the oil houses at Burnside, I. C. 
R. R., and at Silvis, C, R. I. & P. Ry., repre- 
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sents a convenient method of disposing of this build- 
ing. In each case the oil house is reached by the 
platform serving the storehouse, and while not di- 
rectly between the storehouse and the roundhouse, 
it is located conveniently with regard to both of them, 
and is also accessible from the other buildings. At 
Elizabethport, C. R. R. of N. J., the roundhouse is 
not near the storehouse and there are several build- 
ings between them. At this point the oil house is 
isolated and is near the roundhouse. At the same 
time it is easy of access from the locomotive shop. 

BUILDING. 

The oil house usually consists of one floor and a 
basement and the floor is commonly four feet above 
grade, on the level of an ordinary car floor. The walls 
are usually of brick supported on concrete founda- 
tions and the roof is supported by steel roof trusses 
or by a wooden framework of slow-burning mill con- 
struction. The basement is arranged to contain oil 
storage tanks, and a convenient method of arranging 
the main floor is to divide it into three sections, a 
shipping room, a barrel room and a waste room. The 
rooms are separated by fire walls having fireproof 
sliding doors. The basement and main floor are con- 
nected by a steel stairway. 

The oil house is commonly heated by steam pipes 
and those: pipes in the basement are carried along the 
wall or between the tanks. Steam pipes placed in 
the tanks are unsatisfactory because of their liability 
to leak and their inaccessibilty for repairs. 

DELIVERY. 

The most convenient method of deliverv to the 
storage tanks is by gravity from a tank car placed 
on an adjacent track or by gravity from barrels 
placed immediately over the storage tanks. While 
these methods have not been followed alwavs thev 
represent the most common practice. 

Delivery from the tanks is generally made at some 
one convenient point. The faucets through which de- 



livery is made are assembled and are connected by 
pipe lines with the several tanks. 

Oil is raised to the point of delivery either by com- 
pressed air or by pumps, and in some cases both air 
and pumps are installed. Water entrained in the air 
pipes is apt to become mixed with the oil, and due to 
its deteriorating eflFect upon illuminating oils, these 
oils are usually delivered by pumps. 

In order that the storage tanks shall not be kept 
under air pressure, oil is led by gravity into a small 
reservoir which is properly equipped with check 
valves and air connections. The oil is then delivered 
by compressed air from the reservoirs through the 
pipe lines to the faucets, air control valves being sit- 
uated conveniently near the faucets. 

An ingenious system of oil delivery has been de- 
veloped whereby oil is delivered from the storage 
tanks by pumps which may be set to measure the 
desired amount and deliver accurately only the 
amount required. This system not only represents a 
saving in handling oils but further serves to provide 
an accurate measure of the oil which has been re- 
moved, by which may be determined the amount of 
oil remaining. 

A further convenience of this system is that the 
storage tanks are not necessarily in the same build- 
ing as the delivery pumps. For instance, at the Col- 
linwood roundhouse of the L. S. & M. S. Railway, 
as well as at some other points, the storage tanks are 
in the basement of an isolated oil house, while the 
pumps controlling the delivery of oil are in the small 
store room connected with the roundhouse. The 
pumps occupy a small space so that they do not 
crowd the store room and they do not present an 
unsightly appearance. 

The engravings presented with this chapter illus- 
trate designs and dimensions of a number of repre- 
sentative oil houses as well as several systems of 
storing and delivering oil. 
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THE roundhouse is a repair shop for the maintenance 
of locomotives in service. As such its efficiency 
depends upon the facility, with which locomotives 
may be received, turned, repaired and dispatched with 
minimum detention. A number of variable conditions 
affect the movements of locomotives at a terminal and 
for this reason a consideration of the roundhouse should 
include the general layout of the auxiliaries in the yard 
tributary to the roundhouse. 

Roundhouses and engine terminal yards now in service 
on American railways represent many different degrees 
of development. It is a matter of very common knowl- 
edge that as a general thing engine house and terminal 
facilities have not kept pace with locomotive development 
and growth. At the same time, however, a number of 
terminal plants have been placed in commission within 
recent years which include roundhouses of excellent 
design, containing the best and most complete equipment 
and yard facilities arranged to move locomotives with 
quickness and precision. 

The variable conditions affecting the arrangement of 
locomotive terminals and the difference of opinion among 
officers and designers, have produced types of round- 
house buildings and arrangements of terminal yards, that 
are very unlike in point of detail. In the main, the differ- 
ent designs and arrangements follow certain general 
principles; but beyond these, individual ideas have been 
followed to such an extent that it is impractical to at- 
tempt to outline a precedent according to which round- 
houses have been designed and terminal yards have been 
arranged. At the end of this chapter a number of plans 
are presented which have been selected as representative 
of existing practice. Ideas of detail may be gathered to 
better advantage by referring to the individual drawings 
rather than by following extensive descriptive matter, 
and for this reason the text of this chapter is devoted 
principally to general features representative of practices 
which have been used successfully. 

LAYOUT. 

Locomotive terminals are either in connection with 
main or division shops, or constitute isolated plants in 
close proximity to a large terminal yard or passenger 
station. Where the roundhouse forms a part of a shop 
plant, its location is naturally as near as possible to the 
poiqt at which locomotives are needed for road work. 
The presence of a roundhouse at a shop plant frequently 
influences the entire arrangement of the shop buildings 
and equipment. The layout of the shops is sometimes 
restricted by locating some of the buildings to serve the 
interests of the roundhouse, instead of arranging them 



in locations which advance the most economical and pro- 
ductive movement of material. 

The roundhouse is commonly in close proximity to the 
locomotive shop where the delivery of wheels and other 
parts requiring machine work will be over the shortest 
route. It is also essential to provide easy access from the 
boiler and blacksmith shops. 

In recent years several main shops have been built 
from which the roundhouse has been excluded. In some 
of these instances the roundhouse is near the shop plant, 
but is in no way a component part of it. Where this 
condition prevails a small shop plant is built in connec- 
tion with the roundhouse to supply its immediate needs 
and the main shop is not called on to do roundhouse 
work, except on driving wheels or on emergency repairs 
which are too large for the roundhouse shop equipment. 
At some isolated roundhouses driving wheel lathes are 
included in the machine tool equipment. 

With the development of freight terminal yards a 
number of isolated roundhouses have been built in close 
proximity to the yards to provide improved engine 
handling facilities near the points where the engines are 
required for service, thereby reducing the delay which 
frequently occurs between engine house and train, a fea- 
ture of no small moment where a large nimiber of engines 
are turned in 24 hours. A practice now becoming more 
and more common is to locate a roundhouse, with its 
necessary locomotive terminal facilities, between two 
freight classification yards handling cars for opposite 
directions. 

Several railway companies have developed standard 
roundhouse and other facilities to meet the requirements 
of their various terminals. Even these, however, are 
subject to variation to meet the local conditions. In 
many of the details and in the equipment for handling 
work the general design of the standard system may be 
adhered to. 

It is not only very common for a roundhouse terminal 
to handle engines from several divisions, but a single 
terminal frequently cares for the engines of several dif- 
ferent railroads running into the same center. Separate 
terminals are often provided for freight and passenger 
equipment, but it is very common practice to handle both 
at the same terminal. 

There are many different arrangements for meeting 
these various conditions, but none of them are governed 
by any general rule. At Clinton, Iowa, the terminal is 
arranged to care for engines of two divisions and a sep- 
arate house is provided for engines of each division. 
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The Elkhart terminal of the L. S. & M. S. Ry. cares for 
both passenger and freight engines of two divisions ter- 
minating at that point. A roundhouse of 34: stalls is 
provided for freight engines and one of IG stalls for 
passenger engines. A similar provision is made for 
freight and passenger engines of the Baltimore & Ohio 
terminal at Baltimore. The Union Terminal in Wash- 
ington, D. C, cares for the passenger equipment of five 
different roads. It is very necessary to provide for the 
rapid handling and dispatching of all locomotives of the 
several roads, and as a single roundhouse with one table 
would hardly be capable of handling the power without 
detention, even under most favorable conditions, two 
semi-circular houses, of 25 stalls each, are used, each 
house being served by an individual turntable. To meet 
the demands of the large passenger traffic centering at 
St. Louis during the exposition in that city, a large ter- 
minal was erected which included three square engine 
houses served by transfer tables. Engines are turned on 
a Y near the passenger station. 

Where two houses serve the same terminal the most 
convenient location of the small auxiliary shops is be- 
tween the two roundhouses to provide for the movement 
of material, supplies and equipment, over the shortest 
possible distances. This practice is not always adhered 
to, as the layout is often governed by conditions requir- 
ing relative locations of the houses which will not permit 
such an arrangement. Both houses are sometimes served 
by the same cinder pits. Frequently, however, individual 
pits are provided for each house. A single coaling sta- 
tion commonly provides for all locomotives at a terminal 
regardless of the number of houses.. 

At the most modern roundhouses the arrangement of 
service auxiliaries is devised to expedite the movement 
of locomotives as much as possible. This provides for 
the location of the coaling station, sand house, cinder 
pits, water plugs, etc., in such relation to each other and 
to the roundhouse, that incoming and outgoing engines 
will not interfere and that an engine requiring an unusu- 
ally large amount of cinder pit work will not block others 
which should be run into the house without loss of time. 
Comparatively recent innovations are outside inspection 
pits and locomotive storage yards. The former provides 
for the inspection of an engine as soon as it reaches 
the terminal in order that necessary repairs may be 
anticipated and arranged for before an engine enters the 
house. By the use of the storage yard the roundhouse 
maintains its true function as a repair shop and not as 
a storage space, and engines requiring no repair work 
may be placed on the storage tracks as soon as their fires 
are cleaned and coal, water and sand have been taken. 

COALING STATION. 

Coaling stations are generally constructed of wood 
throughout. According to the requirements of the rail- 
road they are made with small individual pockets or large 
storage pockets. The latter type are provided sometimes 
with automatic weighing devices, which have improved 
this type of chute. An example of the small-pocket type 



is the station erected by the Chicago Great Western 
Railway at Oelwein, Iowa. It consists of 280 feet of 
level trestle and 696 feet 6 inches of incline, giving a 
total length of 976 feet 6 inches. There are 14 pockets 
in all, seven on each side. The chute is designed to use 
hopper-bottom cars, which are pushed up by switch en- 
gines. The outside aprons are pressed steel and counter- 
balanced. The gates are of very heavy construction, so 
that when released they will fall and stop the flow of 
coal at any desired point. 

Another plan is that which has been used considerably 
by the Chicago & Alton Railway. The coal, ashes and 
sand are all handled in the one plant. Water cranes are 
located so that water may also be taken at the same time, 
and all the outside work on the engines can be done at 
one time and at one place. One man can take care of 
such a plant as this. The details of the plant consist of 
large pockets capable of holding from 60 to 100 tons of 
coal, which are suspended on scales. Autographic rec- 
ords of the amount of coal delivered from these pockets 
are made for the attendant and the engineer. A large 
storage pocket is also provided. Two tracks are covered, 
one for the receipt of coal and the other for the use of 
the locomotives. The coal is received in the underground 
hopper from the cars and delivered to the delivering 
pockets or storage bin as may be desired. The same 
conveyor takes the ashes from the ash hopper to the ash 
storage bin, from which they are delivered to cars. The 
sand, after being dried out, is elevated to the dry sand 
bin, from which it is passed to the locomotive. Small 
gasoline engines of from 15 to 20 horse power are used 
with these plants. 

SAND HOUSE. 

For the drying of sand, small houses are often specially 
provided, but a tendency is noticeable in all recent con- 
struction to combine the sand apparatus with the coal 
chute, as in the Chicago & Alton stations. The general 
method of drying the sand is to use a stove of heavy 
cast-iron construction around which the sand is held by 
a suitable hopper. The wet or green sand is fed into 
this hopper, and the dry sand passes out of holes pro- 
vided at the bottom. After drying, it is screened and is 
then ready for the storage bin. Steam driers are used 
to some extent; especially where some steady supply of 
exhaust steam is available. They usually consist of some 
sort of hopper through which a large number of pipes 
are passed, and so located that the sand cannot pass 
through without being thoroughly dried and roasted. 
Steam sand driers have not been found to give the same 
satisfaction as the stoves for the reason that the sand is 
said to be more thoroughly dried by the stoves and gives 
less trouble in operation on the road. Some good re- 
sults in drying sand have been had with an adaptation 
of the rotary mineral roaster. 

The sand house at Oelwein, C. G. W. Ry., is at the 
extreme end of the station, and is so arranged that the 
green sand is shoveled from the car into an inclined 



ROUNDHOUSE 



199 



hopper, from which it is let into the heaters by the opera- 
tor. 1' rom the heaters it drops to a lower tank, and is 
then raised by air pressure to the dry-sand bin at the 
end of the trestle. From the latter it discharges by 
gravity to the engine sand-box through a 4-inch pipe 
and controlling valve. 

CINDER PIT. 

The method most widely used for handling ashes from 
locomotives is by means of the depressed track cinder 
pit. It is thought by many to be more satisfactory for 
the general requirements than any form of more elab- 
orate equipment, provided it can be made long enough 
to handle a sufficient number of engines at one time. 
The amount of depression and the depth of the ash pit 
are almost invariably controlled by the problem of drain- 
age. Both are made as low as possible so as to avoid 
any excessive lifting of the ashes. Air hoists are used 
in some cases for raising the ashes from the pits and 
depositing them in the cars. Electric cranes also arc 
used, and a special form of traveling hoist is found at 
some points. This latter is so arranged in its relation 
to the coal supply cars and ash pits that it can with its 
clam-shell dipper coal up the engines directly from the 
cars as well as take the ashes out of the pits. These spe- 
cial forms of ash-handling devices are ordinarily adopted 
only when the space allowable will not permit the use 
of a suitable depressed pit. Their details also are spe- 
cially adapted to the individual plant. 

At some roundhouses there are short cinder pits in 
out-bound tracks for cleaning ash pans of out-bound 
engines and for cleaning fires of switch engines. 

The most desirable location for the cinder pit is as 
near the roundhouse as possible in order to reduce to a 
minimum the movement of locomotives after the fire has 
been knocked out. 

At the 1906 convention of the Traveling Engineers* 
Association the committee reporting on the care of loco- 
motive boilers suggested that on arrival at terminals 
the fire should not be knocked out on an outside pit ; but 
that cinder pit buggies should be provided in every 
roundhouse pit, so that if it is necessary to knock the 
fire, the engine can be run into the desired pit and the 
fire knocked into the buggy. After knocking the fire the 
ash pan dampers should be closed, the stack covered and 
the engine allowed to stand until wanted. 

STAND PIPES. 

The proper location of stand pipes is at points where 
they may furnish water to engines on both in-bound and 
out-bound tracks. 

INSPECTION PITS. 

At several large ten^iinals elaborate inspection pits 
have been installed to provide an opportunity for engi- 
neers and inspectors to examine all parts of a locomo- 
tive immediately upon its arrival at the roundhouse 
tracks. This method provides for promptly forwarding 
reports to the roundhouse foreman, in order to eliminate 
unnecessary delay in making repairs while preparing a 
motive for its return trip. A pneumatic system pro- 



vides a means of sending reports from the inspection 
pits to the roundhouse foreman's office. 

STORAGE TRACKS. 

A comparatively recent innovation is the provision of 
engine storage tracks on which locomotives that do not 
require boilers to be washed or repairs to be made, are 
held under steam and awaiting orders, thereby relieving 
congestion in the roundhouse and reserving the round- 
house as a repair shop and not as a storage shed. Where 
space permits the most satisfactory arrangement of stor- 
age tracks is in a gridiron form and so connected with 
lead tracks that any desired engine may be run out with- 
out disturbing the others. 

TURNTABLES. 

In addition to the turntable serving an individual 
roundhouse an outside turntable is sometimes installed 
at one end of an engine terminal yard for the purpose of 
heading engines in the direction desired and thus reliev- 
ing the roundhouse turntable. 

The report of the committee on locomotive terminal 
facilities, presented before the American Railway Mas- 
ter Mechanics' Association, in 1905, recommended a 
turntable not less than 85 feet long. The turntable in- 
stalled at the Elkhart roundhouse of the L. S. & M. S. 
Ry. is 85 feet long, and that of the East Altoona termi- 
nal of the Pennsylvania Railroad is 100 feet long. The 
standard length of turntable adopted by the Erie and the 
Baltimore & Ohio Railroads is 80 feet. 

A table of ample length facilitates the movements of 
engines in and out of the house, in that the hostler in 
charge of an engine has greater freedom in balancing an 
engine on the table regardless of the height of water in 
the tank, and therefore will "spot" the engine more 
quickly. A long table further facilitates movement over 
the table by providing room for a small yard engine when 
necessary to handle a dead engine. 

W^ere electric power is available both day and night 
electric motors are most satisfactory as providing motive 
power for a turntable. Where electric power is not 
available, good results have been obtained with both gas- 
oline motors and air motors. Push bars for revolving 
a table by hand are provided in case of accident to the 
motors or to the mains providing power. 

Tracks leading to the turntable are so arranged that 
those at opposite ends of the table, at any position of the 
table, are in true alignment. It is generally agreed that 
frogs are unsatisfactory around a turntable and are 
expensive to maintain. 

CONSTRUCTION OF ROUNDHOUSE. 

Roundhouses have been built most commonly with 
brick outer walls ; wooden posts on the inner circle with 
wooden doors, and with wooden intermediate columns 
supporting the roof. In recent years concrete has been 
used extensively in the construction of roundhouse walls 
and in several instances the walls and roof have been 
made of concrete with the steel supporting structure en- 
tirely protected by concrete against the action of gases 
common to the roundhouse. While the roof structure 
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has sometimes been built of steel, it is generally believed 
that wood is preferable as all material subject to corro- 
sion shoiild be avoided unless thoroughly protected, as in 
the case of concrete construction. When steel construc- 
tion is used cast-iron door posts have been recommended 
as liable to cause least damage to the structure in the 
event of an accident to the door column. An accident to 
the cast-iron column will merely carry away a portion 
of the column, whereas a bend in a steel column would 
tend to drag down a portion of the roof. 

CROSS SECTION. 

The best cross section of a roundhouse is far from 
being determined. The end to be attained is to provide 
good ventilation ; but this has been sought by so many 
different ideas that there are many cross sections recom- 
mended for each of which certain advantages are claimed. 
Several illustrations are presented in connection with this 
chapter which are reproduced from drawings of round- 
houses that are believes to have given good results. 

The cross section of the roundhouse at Elkhart has 
met with much favorable comment and the experience 
of several winters with this roundhouse has proved its 
design very practicable in providing against the accumu- 
lation of gas and smoke. The outer circle of the house, 
in which the smoke jacks are located, a space 45 feet 
wide, is spanned by a roof in which the ridge pole is 41 
feet above the rail and the bottom of the roof truss is 24 
feet above the rail. The slope of the roof in both direc- 
tions from the ridge pole is at an angle of about 35 d^. 
The roof over the inner circle, a space 45 feet wide, is 
nearly flat and has a gradual slope from the point at 
which it joins the higher roof to the door columns. The 
roof is supported by the brick outer wall, two rows of 
intermediate cast-iron columns and cast-iron door col- 
umns. The distance from the door columns to the inner 
face of the wall is 90 feet. 

At the East Altoona roundhouse, the single row of 
intermediate columns divides the building into two bays. 
The main bay, nearer the turntable, is 65 feet wide and 
the outer bay is 25 feet wide. The steel structure sup- 
porting the roof of the inner bay is 35 feet 6 inches above 
the rail and the bottom of the roof truss is 30 feet above 
the rail. The roof of this bay has a gradual slope in each 
direction from a monitor above the center of the bay, 
which encircles the entire house. The bottom of the roof 
truss in the outer bay is 18 feet above the rail and the 
roof has a gradual slope from the outer wall, a point 26 
feet above the rail, to the structure of the inner bay join- 
ing it at a point about 2 feet below the bottom of the 
roof truss. 

The Baltimore & Ohio Railroad standard roundhouse 
is 95 feet wide with a roof supported by three interme- 
diate columns. The roof has a gradual slope from the 
outer wall toward the door columns. At the outer wall 
the roof is about 30 feet above the rail and at the door 
columns, the roof is about 22 feet above the rail. The 
smoke jacks extend through a monitor encircling the 



roof on a center line 25 feet from the inner face of the 
wall. 

The cross section of the Erie standard roundhouse is 
similar to that of the B. & O. However, the slope of the 
roof is reversed and the height of the roof at the door 
is 25 feet 5 inches and at the outer wall 19 feet 6 inches. 
This arrangement was provided to drain the roof toward 
the outer wall in order that drippings from the roof 
would not accumulate and freeze in such a manner as to 
obstruct the movement of doors. There is a ventilator 
over each pit at about the center of the roof span. 

This design reverses general practice, as the more 
usual custom is to build a high wall with windows ex- 
tending almost to the roof in order to admit light in 
that portion of the roundhouse in which the forward 
part of the engine is standing when headed away from 
the turntable. In order to avoid the accumulation of ice 
at the doors, drainage from the roof is generally pro- 
vided for by a gutter around the inner edge, connecting^ 
with a down spout leading down inside of the house and 
connecting with drain pipes leading from the pits. 

A cross section representing a design which has been 
followed on several roads and which seems to meet with 
favor, provides for the main portion of the roof to slope 
gradually upward from the outer wall to a point just 
back of the cab of the average locomotive when standing 
with its stack under the smoke jack and headed away 
from the turntable. The roof over the inner portion of 
the house in which the tanks stand, is lower than the 
main portion and slopes toward the doors. The vertical 
portion of the structure between the two sections of the 
roof is equipped with swinging glass sashes, thus admit- 
ting light at a point above the cab and adding to the 
means of ventilation. 

LIGHTING. 

A roundhouse has been described as "a semi-circular 
structure with a questionable roof, surrounded by all 
walls and no light." Doubtless such a description applies 
to many roundhouses. Nevertheless, the necessity of 
good natural lighting, and the added efficiency to be 
gained thereby, has been duly recognized and round- 
houses may now be seen in many parts of the country 
where ample provision has been made to admit natural 
light. 

Where proper provision is made for natural light, the 
greater amount is admitted through windows in the outer 
wall. It is general practise to head engines away from 
the table when standing in the house and light admitted 
through windows in the wall has its greatest effect near 
the forward part of the locomotive and around the ma- 
chinery. Light admitted through the upper portion of 
the windows is diffused over a greater distance and the 
most satisfactory results are obtained from those win- 
dows which extend almost from one pilaster to the next. 

At some roundhouses the doors contain as much glass 
as is consistent with good construction and where there 
is wall space above the doors this space is fitted with 
glass as well. Monitors in the roof frequently have 
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glass sides and there are occasional examples of skylights 
in the roofs parallel with the pits. A complete circle of 
glass sash in the upper portion of the roundhouse, be- 
tween two sections of the roof on different levels, has 
given good results. 

The efficiency of skylights in the roof where the glass 
surface is tlat or nearly so, has been questioned because 
of the tendency for the glass to become dirty, in view of 
the generally smoky atmosphere surrounding an engine 
house. It is conceded that best results are obtained from 
glass in a vertical plane. 

Artificial light in the up-to-date roundhouse is pro- 
vided by electric lamps. A common custom is to pro- 
vide arc lamps in the outer circle near the wall and to 
suspend three incandescent lamps between pits through- 
out the house. Objection has been made that arc lights 
cast a shadow which tends to throw a portion of the 
house in darkness, and to obviate this it has been sug- 
gested to light the outer circle with clusters of incandes- 
cent lights arranged at intervals along the wall. An ad- 
ditional advantage claimed for this method is that a 
greater portion of the wiring could be carried along the 
outside of the walls, with leads to the several clusters 
passing through pipes inserted in the wall. 

Portable lamps are used extensively in fireboxes and 
other points where light is inaccessible and suitable con- 
nection plugs are located on posts between the pits. 

Inasmuch as an engine terminal is as busy during the 
night as in the day time, the yards, coaling station, cin- 
der pits, etc., are lighted artificially by arc lamps. 

HEATING. 

The method of heating roundhouses which has received 
greatest favor is the system of delivering hot air through 
ducts. The air supply is taken from the exterior of the 
building; is heated by passing through a system of steam 
coils and is delivered from the point of supply by a fan. 
The coils are usually heated by exhaust steam from the 
engine operating the fan. The delivery ducts are usually 
carried around the house beneath the floor and just 
within the outer wall. From the main ducts lead con-* 
nections are made between every alternate pair of pits 
and hot air is deKvered to each pit through two openings 
in one side, so located that the blast will strike an engine 
where it will work to best advantage in melting ice 
formed on the machinery. Dampers placed in the open- 
ings at the pits serve to regulate the flow of air at each 
pit. The circulation of hot air through the house results 
from the heated air rising and escaping through ventila- 
tors and smoke jacks. This is considered more satisfac- 
tory than attempting to secure a horizontal movement 
of the air by mechanical means. The report of the com- 
mittee on recommendations relative to the requirements 
of a modern roundhouse, presented at the annual meet- 
ing of the American Railway Engineering and Mainte- 
nance of Way Association in 1905, particularly specifies 
that ''no re-circulation of air should be allowed." 

Many roundhouses are heated by direct radiation from 
coils of steam pipe arranefed along the sides of the pits, 



and the Parsons roundhouse of the M. K. & T, Railway 
is heated by a gas furnace and direct air heater in con- 
nection with a fan system. 

VENTILATION. 

Ventilation is provided for in roundhouses according 
to various methods. In some houses ventilators for dis- 
posing of steam and gases are placed in the roof imme- 
diately above and parallel with the locomotive pits; in 
others a monitor in the roof encircles the entire house, 
about midway between the two walls; in still others the 
entire roof or a portion of the roof is built with a high 
pitch in order to provide a large volume of space with 
high head room so that gases will readily rise away from 
the floor and escape through monitors or specially de- 
signed jacks. 

The smoke jacks in the Elkhart roundhouse of the 
L. S. & M. S. Railway are of wood and rectangular in 
form. Around that portion of each jack that extends 
above the roof, is a box with a space of about 6 inches 
between the box and the jack on all sides. This space 
is open at the point of juncture with the roof and the 
draft caused by this chimney around the jack tends to 
remove all smoke and gas which accumulates in the upper 
portion of the house. 

By delivering air in the pits either by direct radiation 
or by hot air ducts, the heated air is not only directed 
where it will do most good in melting ice on a locomo- 
tive, but the hot air naturally rises and the tendency is 
to carry the gas, smoke and steam with it. The exterior 
air entering beneath the doors, etc., naturally tends to 
rise toward the jacks and ventilators with the air inside 
of the building. 

DOORS. 

Roundhouse doors are generally made of wood with 
a portion of the door including an area of glass sash for 
the admission of light. Wooden doors are considered 
preferable, both on account of cost and resistance to 
corrosion, when compared with steel doors of either the 
rolling or ordinary type. Swinging doors are usually 
hinged to swing toward the turntable, though there are 
instances of doors swinging inward. The swinging door 
is subject to damage from wind and storm and in the 
event of its not being properly fastened it is liable to 
damage from moving engines. 

Lifting doors are neater in appearance than the swing- 
ing doors, but are more susceptible to minor accidents 
and are frequently out of order. Lifting doors require 
a greater height of the house at the inner circle, and an 
additional height at this point seems unnecessary inas- 
much as the tank ordinarily stands near the doors, and 
there is comparatively little work done in this portion of 
the house. Door openings are at least 12 feet wide and 
17 feet high. 

PITS. 

In a modern roundhouse capable of caring for large 
engines of present day service working pits are 65 feet 
long. The outer end is about 14 feet from the wall and 
the inner end about 11 feet from the door posts. The 
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pit tracks extend within about 10 feet of the wall in 
order that an engine may be moved over a portion of 
a revolution of a driving wheel if necessary in making 
repairs. The pit is usually about 3 feet 11 inches wide 
and 2 feet 6 inches deep at the outer end, sloping to a 
depth of 3 feet at the end toward the turntable. The 
best drainage of the bottom of the pit is obtained with 
a convex floor so arranged that water will run off along 
the sides of the pit. The bottom, sides and ends of the 
pit are usually of concrete with a wooden beam along 
each side to which the rails are spiked. 

Each roundhouse has one or more sets of tracks 
arranged for dropping driving wheels and truck wheels. 
Driving wheel drop pits and truck wheel drop pits are 
usually in connection with different working pits, though 
the same working pits are sometimes equipped for drop- 
ping both truck and driving wheels. 

Truck wheel drop pits are usually at the end of the 
repair pits toward the outer wall and the pits are con- 
nected by a tunnel. On the bottom of this tunnel is a 
light, narrow gauge track on which the transfer carriage 
and jack travel so as to provide for lateral movement 
when removing and replacing wheels. At Elkhart the 
truck wheel drop pits are toward the turntable, end of 
the pit and engines requiring wheel work are backed into 
the house from the turntable. Smoke jacks are placed 
above both ends of the pits equipped for dropping 
wheels. At principal roundhouses on the C, M. & St. 
P. Ry. a pit is put in which is capable of dropping a 
complete engine truck. The pit is 8 feet 8 inches by 10 
feet. 

The arrangement of driving wheel drop pits whereby 
one drop pit includes three repair pits is considered with 
greatest favor. By this arrangement wheels dropped 
from engines standing on either of the outer pits may be 
moved transversely on the jack carriage and. delivered to 
the center track, instead of running the wheels over the 
floor between pits. 

Drop pits constructed on circular lines, on a radius 
with the center of the turntable as a center, are looked 
upon with greater favor than those built on straight 
lines. 

At the East Altoona roundhouse of the Pennsylvania 
four drop pits are installed in the house next to a 
through running track leading out past the machine shop. 
One pit is 55 feet long for removing an entire set of 
wheels under an engine; two have double tables 8 feet 
6 inches long for removing a single pair of drivers by 
dropping the wheels on one table and running them along 
the bottom of the pit to be raised by the other table; 
and the fourth is 24 feet long for work on engine trucks, 
tenders or use in emergency. In addition to these pits 
a fifth is fitted with removable rails for removing tires 
without dropping the wheel centers. The tables are 
lowered and elevated by elevating screws, the operating 
mechanism being driven by electric motors. 

CRANE SERVICE. 

Within recent years several roundhouses have been 



constructed with provision for installing traveling cranes. 
While the construction of the houses has been arranged 
for this purpose, the cranes have not always been in- 
stalled. At the East Altoona roundhouse of the Penn- 
sylvania Railroad provision is made for traveling cranes 
to span the inner bay — ^toward the turntable. With this 
arrangement the crane would not be interfered with by 
the smoke jacks. The design of the roundhouses built 
at Pueblo and Denver on the Denver & Rio Grande Rail- 
road, provides for one section of each house to be 
equipped with a traveling crane. According to this de- 
sign the crane section is so constructed that the roof 
over the bay next to the outer wall is higher than the 
remainder of the roof to provide room for the crane. 
The flare of the smoke jacks is within this bay and the 
jacks are so offset that for a short distance they are 
parallel to the floor and extend upward to the roof in 
the next bay. 

Telescoping smoke jacks have been designed to provide 
for crane service, and the lower portion of the jack may 
be lifted sufficiently to allow a crane to pass beneath. 

Swinging jib cranes are usually suspendea from col- 
umns of the outer row in order to serve the forward por- 
tion of a locomotive for the purpose of handling steam 
chest covers, pistons, rods, etc. 

At the Rensselaer roundhouse oiE the New York Cen- 
tral Lines an air hoist is used to remove driving wheels 
from the drop pit and place them on cars for delivery to 
the shop. 

Frequently a swinging jib crane is suspended from a 
column near a door for use in loading material upon a 
locomotive tank for shipment to an outlying point. 

FLOORS. 

Roundhouse conditions require a good, substantial floor 
that may be readily drained. Dirt floors are filthy and 
unsatisfactory. Floors of wooden planks have long been 
used with success and are still looked upon favorably. 
Concrete floors have been installed in many roundhouses 
within recent years and flooring of vitrified brick set on 
edge in tar has given very satisfactory results. To in- 
sure good drainage floors are elevated to a height of two 
inches above the rail midway between the pits and slope 
gradually toward the pits. 

The report of the committee on up-to-date round- 
houses presented before the American Railway Master 
Mechanics' Association in 1905 suggests "a good floor, 
adopted by the New York Central for roundhouses, is 
prepared as follows: Upon a level sub-grade an 8-inch 
bed of cinders is placed and thoroughly rammed. Upon 
this is placed a 5-inch layer of concrete, consisting of 
one part of Portland cement, four parts sand and seven 
and one-half parts of broken stone. Upon this is a top 
dressing, one inch thick, composed of one part Port- 
land cement and one part of sand. This is deposited 
simultaneously with the concrete to insure a perfect bond. 
The top is surfaced true with long straight edges and is 
floated to be smooth. Drainage is secured by raising 
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the floor to a height of two inches above the rails, mid- 
way between the pits." 

^MOKE JACKS. 

The many different designs of smoke jacks in use and 
the difference of opinion regarding certain makes ren- 
ders it difficult to determine upon a jack that meets with 
general favor. To allow flexibility in placing engines as 
required for different details of repair work it is very 
essential to provide a smoke jack with a long base in 
order to increase the scope of its usefulness. 

In a paper before the American Society of Civil Engi- 
neers, Mr. R. D. Coombs says : "Smoke jacks have been 
constructed of a variety of materials. Wood, cast iron, 
tile and asbestos have given satisfactory results. Smoke 
jacks of thin rolled plate have a very short life and, in 
the writer's estimation, are not worth installing. Wood 
lasts rather better than might be expected and, in con- 
nection with a fireproof roof, should prove economical 
and safe. It is not necessary to sand the interior, though 
the exterior should be well painted. 

"Cast iron, if heavy, has a fair length of service. Tile 
is more expensive, and its weight and liability to break, 
if detachable, are objectionable features. Asbestos is 
light in weight and is fireproof, but is more expensive 
in first cost. 

"A telescoping jack, provided with a bell having a- 
diameter of about 4 feet, would be the writer's prefer- 
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TRACK STOPS. 

Track stops to provide against engines running beyond 
the ends of the tracks are wise provisions and have pre- 
vented accidents which might have caused damage both 
to locomotives and roundhouses. 

PIPING. 

Piping for water, air and steam in the more recently 
constructed houses is usually carried in ducts encircling 
the house just within the door columns or within the 
outer wall. Where the house is heated by hot air deliv- 
ered by a fan, the hot air duct is utilized for carrying the 
pipe lines. From the duct the pipes are led to conven- 
ient connections on columns between the pits. 

BOILER W.^SHING SYSTEMS. 

Several systems of washing and refilling locomotive 
boilers with hot water and of blowing off boilers with- 
out filling the house with steam have been developed. 
Some of these systems have proven very economical in 
the expense of washing boilers and in reducing the nec- 
essary detention of locomotives at terminals. In addi- 
tion they have improved working conditions in round- 
houses by eliminating fog and steam and further tend to 
lengthen the life of metal structures by doing away with 
the presence of moisture liable to cause corrosion. 

RECOMMENDATIONS OF THE A. R. E. & M. OF W. ASSX. 

The report of the committee on buildings presented 

1)efore the annual meeting of the American Railway En- 

-gineering and Maintenance of Way Association in 1905 

recommends that a modern roundhouse be designed and 

•eijuipped as follows: 



(1) That in a circular roundhouse the locomotives 
should stand in the house normally, with the tender 
toward the turntable. 

(2) That distances from center of turntable to the 
inner side of roundhouse shall be determined by the num- 
ber of stalls required in the full circle. 

That length of stall along center line of track should 
not be less than 86^ feet in clear. 

(3) That clear openings of entrance doors should be 
not less than 12 feet in width and 17 feet in height. 

That the angle between adjacent tracks should be an 
even factor of 180 deg., so that the tracks at the oppo- 
site ends of the turntable will "line up" with it. 

(4) The turntable should be not less than 75* feet 
in length. ^ The table should be operated by power, pref- 
erably electric. 

(5) The material used in construction of the house 
should be non-corrosive, unless proper care be taken to 
prevent corrosion. 

(6) Engine pits should be not less than GOf feet in 
length, with convex floor, and with drainage toward the 
turntable. The walls and floors may be of concrete, 
and proper provision should be made in construction for 
the support of the jacking timbers. 

(7) Roundhouse doors should be made of non-corro- 
sive material. 

(8) Smoke jacks should be fixed, having large hoods; 
constructed preferably of non-corrosive material and 
supplied with dampers. The cross-section of the stack 
should be not less than 30§ inches in diameter. 

(9) The floor should be of permanent construction 
on a concrete foundation and grouted. It should be 
crowned between pits, and that part adjacent to pits 
within jacking limits should be of wood. 

(10) Drop pits should be furnished for handling truck 
wheels, driving wheels and tender wheels. These can be 
most economically constructed in pairs. 

(11) If the building be heated with hot air it should 
be by the indirect method, and the supply should be taken 
from the exterior of the building (no re-circulation of 
air should be allowed). The air should be delivered to 
the pits under the engine portion of the locomotive. 

Air ducts should be located under the floor and spe- 
cial precaution should be taken to keep them dry. 

(12) As much good light should be obtained from 
exterior of the building as good construction will allow. 

(13) There should be an arc light, and a plug outlet 
for incandescent lights in each space between stalls. 

(14) The contents of boilers should be taken care of 
and discharged outside of the building in a suitable re- 
ceptacle and the heat units used as may be deemed best. 

CIS) Cold water should be supplied at each alternate 



*More recent practice indicates 85 ft. — Editor. 
fMore recent practice indicates 65 ft.— Editor. 
JMore recent practice indicates 95 ft.— Editor. 
§Unless jack is made to lower and fit over stack a 
minimum of 42 in. is considered necessary. — Editor. 
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space between stalls from an outlet not less than 2^ 
inches, located at a point about opposite front end of 
firebox; the water pressure should be not less than 80 
lbs. The hydrants should be located below the floor in 
properly constructed pits amply drained. 

Modern practice requires the use of hot water in the 
maintenance of boilers. 

(16) Compressed air is used for mechanical hoisting 
and blowing* operations. Overhead outlets should be 
furnished in each space between stalls opposite front 



*Steam is considered more economical for blowing. — 
Editor. 



end of firebox. The pressure should be irom so to 
100 lbs. 

(17) A roundhouse should have facilities for the lo- 
cation of a few necessar}' machine tools, preferably elec- 
trically driven. 

(18) Air hoists, or portable goose-neck cranes with 
differential blocks on wheels, should be furnished for 
handling heavy repair parts. 

(19) The turntable pit side walls should be of con- 
crete with wooden coping not less than inches thick, 
and the ties under the circular rail should be supported 
on concrete walls. Pivot masonry may be of concrete 
with stone cap. 
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CROSS SECTION OF ROUNDHOUSE AT I.ANDBR8. ILL., WABASH R. R. 




CROSS SECTION OF ROUNDHOUSE AT INMAN TARD. GA., SOUTHERN RT. 
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CR08S SECTION OF ROUNDHOUSE AT ELKHART, IND., C. S. ft M. 3. RT. 



CHOS3 Si;CTION OF ROUNDHOUSE AT EAST AI.TOONA. PA., P. R, R. 



ROUNDHOUSE 
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CROSS SECTION OP LOW PORTION OP ROUNDHOUSE AT FUEBI.O, COLO., D. tk R. O. R. R. 
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CR08B SEKTION OF ROUNDHOUSB AT WAYCR088. GA.. A. C. L. R. R. 
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D SECTION OF ROUNDHOUSE, SHOWINa ARRANaBMBNT OP HEATING APPARATUS AT MIDDLBTOWN, 
N. Y., N, y. O. & W. R R. 



ROUNDHOUSE 
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SECTION OF ENGINE PITS IN HOUNDBOUBE AT ATLANTA, QA.. SOUTHBRN RT. 
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PLAN AND LONOITUDINAI- SECTION OF DROP PIT IN ROUNDHOUSE AT ONBONTA, N. T., D. A H, R. R. 
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DIAORAU ILLUBTRA-HNQ WASHING OUT SYSTEM IN ROUNDHOUSE AT BLKItART. IND., L. fl. * M. 8. RY. 
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ARRANOEMBNT OF PIPING IN BOILBR WASHING STBTEM IN ROUNDHOUSE AT ELKHART. IND., L. 8. A M. 9. RT. 



DtAGSAH ILLUSTRATING BOILER WASHING STSTBH IN ROITNDROUSBi AT McKEES ROCKS. P. & L. K R. K. 
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DBTAII^ OF INSPBCnON PIT AT EAST ALTOONA LOCOMOTIVl! TBRHINAIi, P. R, R. 
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CRANE SERVING ASH PITS AT BAST ALTOONA LOCOMOTIVE TERMINAL, P. R. R, 
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SBCnON op DOUBLE ASB FIT, B. A O. R R. 
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DEITAILS OF DOUBLE CINDBR PIT AND TRACK OF rX>COMOTIVE TERMINAL AT ATLANTA, GA.. BOUTHBStN RT. 
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SBCnOM OF COAUNQ PLANT AT INMAN TAHDS, SOUTH BRN RT. 



LOCOMOTIVK COALING STATION AT McKEEH ROCKS. PA., P. & L. B. R. R. 
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BLBVATIONS OF HOLMEN COALING STATION, PENNSYLVANIA LINES ^ 
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aAND DRYING AND STORAGE PLANT OP LOCOMOTIVE TERMINAL AT EAST ALTOONA. PA.. P. R. R. 



RAILWAY SHOP UP TO DATE 



8IDE BLBTATION OF COAUNO STATION AT ST. LOUIS. HO.. T. B. B. ABBN. OP BT. L. 



END ELEVATION OF COALING STATION AT ST, LOUIS. MO.. T, R. R, ASSN. OF ST. L. 
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COAUNQ STATION AND SAND DHTTNO PLANT OF FBRB MARQUBTTB R. B. 
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PLAN OP COALING STATION. PKRB MARQUBTTB R. R. 
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BAKD DR7INO PLANT OF PERE MARQUBTTB B. R. 
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References to Articles Descriptive of Railway Shops 



Armour Car Lines, Union Stock Yards. Car shops at Chicago, 
111. R. R. Gaz., Jan. 23, 1903. Ry. Age, Jan. 23, 1903. 

Armour Car Lines. Air Brake Testing Department of Car Re- 
pair Shops at Chicago. Ry. M. M., Dec, 1902. 

Atchison, Topeka & Santa Fe Railway. Locomotive Shops at 
Cleburne, Tex. Loc. Eng., April, 1900. 

Atchison, Topeka & Santa Fe Railway. Locomotive and Car 
Shops at Fort Madison, Iowa. R. R. Gaz., May 4, 1900. 

Atchison, Topeka & Santa Fe Railway. Locomotive and Car 
Shops at Topeka. Kan. Ry. M. M., serial, April to Oct., 1903. 
R. R. Gaz., Nov. 7, 1902. Ry. Age, July 2, 1907. Am. Eng., June, 
1901; Sept., Oct., 1903. Eng. News, April 2, 1903. 

Atlantic Coast Line Railway. Locomotive Terminal at Way- 
cross, Ga. Ry. M. M., April, 1906. 

Atlantic Coast Line Railway. Locomotive and Car Shops at 
Waycross, Ga. R. R. Gaz., June 9, 1905. 

Baltimore and Ohio Railroad. Locomotive Terminal at Hollo- 
way, O. Ry. M. M., June, 1903. 

Baltimore & Ohio Railroad. Locomotive Terminal at Keyser, 
W. Va. Ry. M. M., Nov., 1902. 

Baltimore & Ohio Railroad. Locomotive Terminals. Ry. Rev., 
Dec. 29, 1906. 

Buffalo, Rochester & Pittsburg Railroad. Locomotive Repair 
Shops at Dubois, Pa. Am. Eng., April, May, 1902. Ry. Rev., 
Feb. 14, 1903. Ry. Age, Feb, 13, 1903. Eng. Rec, Sept. 6, 1902. 
R. R. Gaz., Feb. 13, 1903. 

Canadian Pacitic Railway. Locomotive and Car Shops at 
Angus, (Montreal) Can. Ry. M. M., April, May, August, 1905; 
Sept., Oct., Nov., 1906. Ry. Age, May 5, 1905 ; Oct. 17, 1902 ; Dec. 
9, Dec. 16, 1904; Ry. Rev., Feb. 4, 1905. R. R. Gaz., Oct. 17. 
1902. Am. Eng., Dec, 1904. 

Central Railroad of New Jersey. Locomotive and Car Shops 
at Elizabethport, N. J. R. R. Gaz., Dec 27, 1901; Jan. 3, 1902. 
Ry. Age, Oct. 18, 1901. Am. Eng., Nov., 1901; Feb., 1902. Eng. 
Rec, Feb. 22, 1902; June 21, 1902. 

Chicago & Alton Railway. Locomotive and Car Shops at 
Bloomington, 111. R. R. Gaz., June 27, 1902. Am. Eng., April, 

1901. 

Chicago, Burlington & Quincy Railway (Hannibal and St. 
Joseph). Locomotive and Car Shops at Hannibal, Mo. Pro- 
ceedings St. Louis Railway Club, May 16, 1902. R. R. Gaz., Oct. 
5, 1900; Sept. 13, 1901. Ry. Age, Nov. 23, 1900; June 20, 1902. 

Chicago & Eastern Illinois Railway. Locomotive and Car 
Shops at Danville, 111. Ry. M. M., June, Aug. 1904. Ry. Rev., 
Sept. 27, 1902; Aug. 22, 1903; July 9, 1904. Ry. Age, Nov. 20. 
1903. 

Chicago Great Western Railway. Locomotive and Car Shops 
at Oelwcin, Iowa. Ry. M. M., March, 1900. R. R. Gaz., June 21. 
28, 1901. Ry. Rev., April 16, 1898; March 3, 10, 1900; June 25, 
1904. Ry Age. March 2, 1900. 

Chicago, Milwaukee & St. Paul Railway. Locomotive and 
Car Shops at Milwaukee, Wis. Ry. M. M., Feb., March, 1904. 
Am. Eng., Feb., 1899. R. R. Gaz., June 26, 1903. Ry. Age, Nov. 
14. 1902. Eng. Rec, Nov. 14, 1903. 

Chicago & Northwestern Railway. Locomotive Terminal at 
Clinton, Iowa. Ry. M. M., Sept., 1900; March, 1901. 

Chicago & Northwestern Railway. Locomotive and Car Shops 
at Kinzie Street, Chicago, 111. Ry. Age, May 30, 1902. Loc. Eng., 
Jan., 1902. Am. Eng., March, April, May, 1900. R. R. Gaz., 
Nov. 21, 1902. 

Chicago, Rock Island & Pacific Railway. Locomotive Shops at 
Silvis, 111. Ry. M. M., Nov.. Dec, 1904. Ry. Age, Aug. 21, 1903 ; 
Feb. 26, 1904; Aug. 19, 1905. Ry. Rev.. Feb. 6, 1904. Eng. 
News, Feb. 11, 1904. R. R. Gaz.. Feb. 5, 1904. 

Chicago, St. Paul. Minneapolis & Omaha Railway, St. Paul, 
Minn. Ry. Age, Aug. 22. 1902. 

Chicago. St. Paul, Minneapolis & Omaha Railway. Locomotive 



Shops at Sioux City, Iowa. R. R. Gaz., Sept 11» 1903. 

Cleveland, Cincinnati, Chicago & St. Louis Railway. Locomo- 
tive and Car Shops at Beech Grove, (Indianapolis) Ind. Ry. 
Age, Aug. 3, .1906. 

Cincinnati, Hamilton & Dayton Railway. Locomotive and Car 
Shops at Ivorydale, O. Ry. Rev., Oct 21, 1905; March 8» 1906. 
R. R. Gaz., Sept. 21, 1906. Eng. News, Oct. 11, 1906. 

Colorado & Southern Railway. Locomotive and Car Shops at 
Denver, Colo. R. R. Gaz., June 15, 1900. Am. Eng., Jul, 1901. 
Ry. Age, Nov. 14, 1900. Ry. Rev., Dec 15, 1900. 

Delaware, Lackawanna & Western Railroad. Locomotive and 
Car Shops at Kingsland, N. J. Ry. M. M., April, 1906. Ry. Rev., 
June 9, 1906. Eng. Rec, Dec 2, 1905. Ry. Age, Oct. 21, 1904. 

Delaware, Lackawanna & Western Railroad. Locomotive Shops 
at Scranton, Pa. Ry. Age, Oct. 28, 1904; April 12, 1907. 

Delaware, Lackawanna & Western Railroad. Car Shops at 
Scranton, Pa. Ry. M. M., Nov., 1906 ; Feb., March, 1907. R. R. 
Gaz., Jan. 9, 30, 1903. Ry. Rev., Jan. 17, Aug. 29, 1903. Ry. 
Age, Nov. 28, 1904. 

Delaware, Lackawanna & Western Railway. Locomotive Shops 
at East Buffalo, N. Y. Ry. Age, Dec 30, 1904. 

Delaware & Hudson Railroad. Locomotive Terminal at One- 
onta, N. Y. Ry. Eng., March, May, 1907. 

Denver & Rio Grande Railroad. Locomotive Terminals at 
Pueblo and Denver, Col. Ry. M. M., Dec, 1906; Jan., 1907. Ry. 
Eng., Dec, 1906; Jan., 1907. 

El Paso and Southwestern Railroad. Locomotive and Car 
Shops at El Paso, Tex. Ry. Eng., Feb., 1907. Ry. Rev., Dec 29, 
1906. 

Erie Railroad. Locomotive and Car Shops at Dunmore, Pa. 
Loc. Eng., Feb., 1902. 

Erie Railroad, Hornellsville, N. Y. Ry. Rev., Dec. 1, 1906. 
Am. Eng., Jan., 1907. 

Erie Railroad. Terminal Facilities. R. R. Gaz., June 15, 1906. 

Fort Worth & Denver City Railroad. Locomotive and Car 
Shops at Childress, Tex. R. R. Gaz., March 21, 1902. 

Grand Trunk Railway. Roundhouse at Mimico, Ont. Ry. Agfe, 
Sept., 22, 1905. 

Grand Trunk Railway. Locomotive Shops at Battle Creek, 
Mich. Ry. M. M., April, 1907. Ry. Age, March 8, 1907. Ry. 
Rev., March 9, 1907. 

Great Northern Railway. Locomotive Shops at Dale Street, 
St Paul, Minn. R. R. Gaz., June 19, 1903. Am. Eng., June, 
1903. Ry. Rev., June 20, 1908. 

Gulf & Ship Island Railroad. Locomotive and Car Shops at 
Gulfport, Miss: Ry. Rev.. May 9, 1903. 

Hannibal & St. Joseph Railroad, Hannibal, Mo.. See Chicago, 
Burlington & Quincy. 

Illinois Central Railroad. Locomotive and Car Shops at Mem- 
phis, Tenn. R. R. Gaz., Oct. 17, 1902. 

Lake Shore & Michigan Southern Railway. Locomotive 
Terminal at Elkhart, Ind. Ry. M. M., Feb., March, 1905. Ry. 
Rev., April 1, Dec 29, 1905. Am. Eng., Feb., March, 1905. 

Lake Shore & Michigan Southern Railway. Locomotive and 
Car Shops at Collinwood O. Ry. Age, April 11, 1902. Eng. 
News, Dec. 18, 1902. R. R. Gaz., Dec. 19, 1902. Am. Eng., serial, 
Oct. to Dec, 1902; Jan. to June, Sept. to Dec. 1903. 

Lehigh Valley Railroad. Locomotive and Car Shops at Say re, 
Pa. Ry. Age, Sept. 30, 1904; Jan. 20, 1905; Dec. 22, 1905; May 

29, June 19, 1903. Am. Eng.. June, July, 1903. Eng. Rec, May 

30, 1903. Eng. News, June 25, 1903; Jan. 26, 1905. R. R. Gaz., 
May 29, 1903 ; Jan. 27, 1905. Ry. Rev., .\pril 28. 1900 ; June 20, 
1903; Jan. 21, 1905 

Louisville & Nashville Railroad. Locomotive and Car Shops 
St South Louisville, Ky. Ry. M. M., Nov., Dec, 1905; Jan., 1906. 
R. R. Gaz., June 9, 1905; March 9, 1906. Eng. News, Feb. 8, 
1006. Ry. Rev.. Oct. 7, Nov. 4, 1905. 
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Mexican Central Railway. Locomotive and Car Shops at 
Aguas Calientes, Mex. R. R. Gaz., April 6, 1900 ; Aug. 5, 12, 19, 
1904. Am. Eng., Dec., 1903 ; May, Sept., 1904. Ry. Age June 6, 
1900; Aug. 12, 19, 1904. 

Michigan Central Railway. Locomotive Shops at Jackson, 
Mich. Rl R. Gaz., April 23, 1897 ; Sept. 19, 1902. Ry. Age, June 
20, 1902. Am. Eng., March, 1903. 

Minneapolis & St. Louis Railroad. Locomotive and Car Shops 
at Cedar Lake, Minneapolis, Minn. Ry. Age, June 6, 1902. Ry. 
Rev., June 21, 1902. 

Missouri, Kansas & Texas Railway. Gas Burning Heater 
with Fan System for Roundhouse at Parsons, Kans. Ry. M. M., 
Sept., 1906. Ry. Age, June 19, 1906. 

Missouri, Kansas & Texas Railway. Locomotive Shops at 
Parsons, Kans. Ry. Age, April 13, 1906. 

Missouri, Kansas & Texas Railway. Sedalia, Mo. Ry. Rev., 
Jan. 6, 1906. 

Missouri Pacific Railway. Locomotive and Car Shops at Se- 
dalia, Mo. Ry. M. M., March, 1906. Ry. Rev., Jan. 6, 1906. R. 
R. Gaz., Sept. 9, Oct. 14, 1904. Ry. Age, Sept 23, 1904. 

New York Central & Hudson River Railroad. Locomotive 
Shops at Depew N. Y. R. R. Gaz., Feb. 16, 1900. Eng. News, 
Dec. 21, 1893. Ry. Age, March 17, 1893. Loc. Eng., March, 
1892. Ry. Rev., June 13, 1896; May 31, 1902. 

New York Central & Hudson River Railroad. Repair Shops 
for Steel Freight Car Trucks at East Buffalo, N. Y. Am. Eng., 
May, 1902. 

New York Central & Hudson River Railroad. Locomotive 
and Car Shops at Oak Grove, (Williamsport) Pa. Ry. M. M., 
June, 1902. Ry. Rev., May 31, 1902. R. R. Gaz., March 14, 1902. 

New York Central & Hudson River Railroad. Erecting Shop 
of the Locomotive and Car Shops at West Albany, N. Y. Ry. 
M. M., Nov., 1902. 

New York, New Haven & Hartford Railroad. Car Shops at 
Readville, Mass. Ry. M. M., April, 1904. Am. Eng., Feb., March, 

1901. R. R. Gaz., Feb. 15, 1901. Ry. Age, July 26, 1901 ; March 
28, 1902. Ry. Rev., June 18, 1904. 

New York, Ontario & Western Railway. Paint Shop Heating 
at Middletown. N. Y. Ry. M. M., June, 1907. 

New York, Ontario & Western Railway. Roundhouse at 
Middletown, N. Y. Ry. Age, June 30, 1905. 

Norfolk & Western Railway. Locomotive and Car Shops at 
Roanoke, Va. R. R. Gaz., June 20, 1902. Ry. Rev., July 12, 1902. 
Ry. Age, June 24, 1902. 

Northern Pacific Railway. Blacksmith Shop Ventilating Sys- 
tem at Brainard, Minn. Ry. M. M., March, 1904. 

Oregon Short Line Railroad. Locomotive and Car Shops at 
Pocatello, Idaho. Ry. M. M., June, 1902. R. R. Gaz., June 27, 

1902. Ry. Age, March 28, 1902. Ry. Rev., Feb. 7, 1903. Eng. 
News, Oct 15, 1908. 

Pennsylvania Railroad. Locomotive Shops at Trenton, N. J. 
Ry. M. M., May, June, 1907. Ry. Age, Aug. 10, 1906; Sept. 9, 
1904. 

Pennsylvania Railroad. Locomotive Terminal at East Al- 
toona, Pa. Ry. Age, Jan. 19, 1906. R. R. Gaz., March 16, 1906. 
Am. Eng., Feb., March, 1906. 

Pennsylvania Railroad. Locomotive and Car Shops at Renova, 
Pa. Ry. Age, Aug. 14, 1903. 

Pennsylvania Lines, Northwest System. Locomotive Shops at 
Fort Wayne, Ind. R. R. Gaz., May 1, 1903. 

Pennsylvania Lines, Southwest System. (P., C, C. & St. L.) 
Locomotive and Car Shops at Columbus, O. Ry. Rev., Jan. 11, 
1902. R. R. Gaz., April 17, 1903. 

Pennsylvania Railroad. Foundries at South Altoona, Pa. 
R. R. Gaz., March 17, 1905. Ry. Rev., June 10, 1905. Am. Eng., 
April, Sept., 1906. 

Pennsylvania Railroad. Locomotive Shops at Olean, N. Y. 
Ry. Age, Nov. 17, 1905. 

Pere Marquette Railroad. Locomotiv Shops at Grand Rapids, 



Mich. Ry. M. M., Feb., 1905, March, 1905. Ry. Age, Mardi 
24, 1905. Ry. Rev., Oct. 29, Nov. 6, 1904. 

Philadelphia, Baltimore & Wilmington Railway. Locomotive 
and Car Shops at Wilmington, Del. R. R. Gaz., March 11, 1904. 
Ry. Age, April 8, 1904. Ry. Rev., June 16, 1906. 

Philadelphia & Reading Railroad. Locomotive Shops at Read- 
ing, Pa. R. R. Gaz., Dec. 12, 1902. Eng. News, May 24, 1900. 
Ry. Age, Nov. 10, 1899 ; May 23, ^902 ; March 6, 1903. Ry. Rev., 
May 19, 1900. Am. Eng., serial, Jan. to June, Oct., Nov., 1903. 

Pittsburg & Lake Erie Railroad. Locomotive and Car Shops 
at McKees Rocks, Pittsburg, Pa. R. R. Gaz., June 27, 1902. 
Eng. News, Aug. 14, 1902. Ry. Age, Feb. 28, April 18, 1902; 
Dec. 18, 1903. Ry. Rev., Dec. 6, 12, 26, 1903. Am. Eng., serial^ 
Nov., 1903, to Feb., 1904, and Aug. to Oct, 1904. 

St. Louis, Iron Mountain & Southern Railway. Locomotive 
and Car Shops at Baring Cross, Ark. Ry. Age, March 2, 1900; 
June 13, 1902. Ry. Rev., June 14, 21, 1902. 

Seaboard Air Line Railway. Locomotive and Car Shops at 
Portsmouth. Ry. M. M., March, 1904. Ry. Age, Jan. 15, 1904. 

Southern Railway. Locomotive Shop at Spencer, N. C R. R. 
Gaz., Nov. 25, 1904. 

Southern Railway. Locomotive and Car Shops at Sheffield^ 
Ala. Ry. Age, May 16, 1902. 

Southern Railway. Locomotive Terminal. Ry. Rev., May 18, 
1907. 

Southern California Railroad (A., T. & S. F.). Locomotive 
and Car Shops at San Bernardino, Cal. Ry. Age, Sept 26, 1902. 
R. R. Gaz., Aug. 29, 1902. 

Southern Pacific Railway. Locomotive and Car Shops at 
East Los Angeles, Cal. R. R. Gaz., Aug. 14, 1903. 

Terminal ' Railroad Association of St. Louis. Locomotive 
Terminal at St Louis, Mo. Ry. M. M., Oct, 1904. Ry. Age,. 
July 29, 1904. Ry. Rev., Oct 16, 1904. 

Terminal Railroad Association of St Louis. Locomotive and 
Car Shops at East St Louis, 111. Ry. M. M., April, May, 1904. 
Ry. Rev., Feb. 20, 1904, April 16, 1904. 

Union Pacific Railway. Locomotive and Car Shops at Omaha,. 
Neb. Ry. Age, Dec. 12, 1902. 

Wabash Railroad. Car Shops at East Decatur, IlL Ry. Age,. 
Jan. 4, 1907. 

WabasH Railroad. Locomotive Terminal at Landers, 111. Ry. 
M. M., May, 1906. 

Wisconsin Central Railway. Locomotive and Car Shops at 
Fond du Lac, Wis. Ry. M. M., April, 1901. Ry. Rev., Jan. 19, 
1901. Ry. Age, June 21, 28, 1901. Am. Eng., May, 1901. 

REFERENCES TO GENERAL ARTICLES CONCERNING 

RAILWAY SHOPS. 

Railway Shops, by R. H. Soule. Serial, Am. Eng., 1903-1904. 
Introductoiy, Feb., 1903. General Considerations, March, 1903. 
The erecting shop, April, 1908. The machine shop, May» 1903. 
The boiler shop and the smith shop, June, 1908. The passenger 
car repair shop, Oct, 1903. The freight car repair shop and 
yard, Nov., 1903. The planing mill, Dec, 1903. The power plant, 
Jan., 1904. The storehouse, Feb., 1904. The foundry, March, 
1904. The roundhouse, April, 1904. The layout, May, 1904. 
Conclusions, June, 1904. 

Railroad shops, by Walter G. Berg. Serial, R. R. Gaz., March 
13-20, April 3-10, 1903. 

A Typical Shop to Serve a Road or Division Equipped with 
300 Locomotives, by L. R. Pomeroy. Proceedings, American 
Railway Master Mechanics' Association, 1902. Eng. News, July 
3, 1902. Ry. Rev., July 12, 1902. R. R. Gaz., Oct 24, 1902. Am. 
Eng., Aug., 1902. 

Railroad Repair Shop Design and Equipment, by George A. 
Damon. Proceedings, Western Railway Gub, April, 1903. Eng. 
News, May 14, 1903. Ry. Age. April 24, 1903. 

Ideal Blacksmoth Shop and Equipment for General Railroad 
Work. Proceedings, International Railroad Master Blacksmiths' 
Association, 1904. 
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Location of Tanks in Oil Houses. By L. T. Johnson. Central 
Railway Club, March, 1904. 

Compressed Air Pneumatic Tools in Railroad Service. By. 
Thos. Aldcorn, Central Railway Club, May, 1904. 

Economic Management of Railroad Car Shops. Pacific Coast 
Railway Club, February, 1904. 

Modern Roundhouse Construction. By M. E. Merrill. New 
England Railroad Club, November, 1904. 

Repairs to Steel Freight Cars. By C. A. Seley (plan for 
proposed shop). Am. Eng., June, 1900. 

Some Notes on Steel Car Repairing, (describing several rail- 
road shops for repairing steel cars). R. R. Gaz., June 5, 1903. 

Shop Practice and Maintenance of All Steel Cars. Central 
Railway Club, January, 1902. 

Motor Driven Machinery. By O. H. Bigelow. New England 
Railroad Club, December, 1902. 

Electrically Driven Shop. By R. L. Warner. New England 
Railroad Club, December, 1902. 

Best Shop Practtice and Shop Changes for Repairing Steel 
Cars, Committee Report. Proceedings, Central Railway Club, 
Jan., 1902. R. R. Gaz., Jan. 24, 1902. 

Machine Rating. By J. F. DeVoy. Western Railway Qub, 
December, 1903. 

Machine Tools and High Speed Steel. By J. A. Carney. 
Western Railway Club, December, 1903. 

The Railroad Paint Shop. By W. O. Quest, Proceedings, Rail- 
way Club of Pittsburg, Nov., 1903. R. R. Gaz., Dec. 11, 1903. 

The Arrangement of Boiler Shops. By F. M. Whyte. Am. 
Eng., June, 1900. 

Power Transmission by Shafting vs. Electricity, committee re- 
port. Proceedings, American Railway Master Mechanics' As- 
sociation, 1900. 

The Advantages of Electrically Driven Railroad Shops. By 
L. R. Pomeroy. Proceedings, Central Railway Club, Nov., 1902. 
and January, 1903. Ry Rev., Nov. 22, Dec. 27, 1902. Ry Age, 
Nov. 21, 1902. Am. Eng., Feb. 1903. R. R. Gaz., Dec. 19, 1902. 

Modem Tendencies in the Development and Transmission of 
Power. By John J. Flather. Proceedings, American Association 
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interior arrangement 172 

iron storage 186, 189 

location 10, 171 

lumber storage 188 

paint stock 193 

platform served by crane 185 

rack for storing tubes 185 

rod storage 186 

scrap 173 

shelves, unit system 190, 191 

transportation of material 185, 187, 192 

wheel storage 188 

turn table for distribution tracks 185 



Atchison, Topeka & Santa Fe Ry. at Lajunta 178 

Atchison, Topeka & Santa Fe Ry. at Shopton 183 

Canadian Pacific Ry. at Angus 179 

Chicago, Rock Island & Pacific Ry. at Silvis 179 

Illinois Central R. R. at Burnside 180 

Lake Shore & Michigan Southern Ry. at Collinwood. 190-194 
New York Central & Hudson River R. R. at West Albany. 195 
St. Louis, Iron Mountain & Southern Ry. at Baring Cross. 177 

Terminal R. R. Assn. of St. Louis, at East St. Louis 179 

Union Pacific Ry. at Omaha 180 

Wabash R. R. at East Decatur 177 

Terminal R. R. Assn. of St. Louis at East St Louis 

blacksmith shop 87 

cross section of roundhouse 213 

locomotive shop 56, 65 

storehouse 179 

Terminal R. R. Assn. of St. Louis at St. Louis 

coaling station 232 

layout of locomotive terminal 209 

I ransfer table 

access to shops 9 

compactness provided 9 

effect on layout 9 

Union Pacific R. R. at Omaha 

locomotive shop 55 

storehouse 180 

Wabash R. R. at East Decatur 

freight car shop 9'7 

layout 21, 35 

passenger car shop 112 

, planing mill ; 123, 124 

Wabash R. R. at Landers 

cross section of roundhouse 212 

Wisconsin Central Ry. at Fond du Lac 

freight car sliop 100, 102 
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DIAMOND STEEL EMERY 

A RAILROAD SHOP NECESSITY 

PITTSBURGH CRUSHED STEEL CO., Pittsburgh, Pa. 



For Qrindlaie Steam and 
Air Joints 

CUTS BUT 

NBVBR BREAKS 



Buyers' Quide 



Abrasives. 
Baeder, Adamson & Co., Philadelphia, 

Pa. 
Pittsburg Crpshed Steel Co.. Pittsburg, 

Pa, 

Acetylene Headlights. 
Biacleod & Co., Walter, Cincinnati. O. 

Acetylene Torches for Outdoor Work. 

Madeod & Co., Walter, Cincinnati, O. 
Accumulators. Hydraulic. 

Watson- Stlllman Co.. New York. 
Adjustable Reamers. 

McCrosky, F. B. Mfg. Co., MeadviUe, 
Pa. 
Air Hoists. 

Whiting Foundry Equipment Co., Har- 
vey, 111. 
Air Compressors. 
Air Hose Couplers. 

Safety Car Htg. & Ltg. Co., New York. 
Arch Bar Drill Presses. 

Foote-Burt Co., Cleveland, O. 
Architects and Draftsmen's Supplies. 

Kolesch & Co., New York. 
Asbestos Coverings and Supplies. 

Franklin Mfg. Co., Franklin, Pa. 
Asbestos Roofing Slates. 

Franklin Mfg. Co. Franklin, Pa. 
Asbestos Sheathing. 

Franklin Mfg. Co. Franklin, Pa. 
Asphalt Roofing. 

Stowell Mfg. Co., Jersey City. N. J. 
Automatic Gear Cutting Machines. 

Becker-Brainard Milling Machine Co- 
Hyde Park, Mass. 
Automatic Pin Drilling Machines. 

AJax Mfg. Co.. Cleveland, O. 
Automatic Water Columns. 

American Valve & Meter Co.. Cincinna- 
ti, O. 
Axles. 

AJax Mfg. Co.. Cleveland, O. 

Cleveland City Forge & Iron Co., Cleve- 
land, O. 

Gould Coupler Co., New York. 

Mclnnes Steel Co., Corry, Pa. 
Axle Lathes. 

Sellers & Co., Wm., Philadelphia. Pa. 
Axle Machines. • 

AJax Mfg. Co.. Cleveland O. 
Axle Straigh toners. 

Watson -Stillman Co., New York. N. Y. 
Babbitt Metals. 

Vanduzen Co.. E. W.. Cincinnati. O. 
Balance Main Valves. 

American Balance Valve Co.. Jersey 
Shore, Pa. 
Band Saws. 

American Wood Working Machine Co.. 
New York. 

Bentel & Margedant Co.. Hamilton, O. 

Marston Co., J. M., Boston, Mass. 

Smith. H. B., Machine Co., Smithvllle. 
N. J. 
Batteries, Storage, for Train Lighting. 

Gould Storage Battery Co. New York. 
Bending, Boiler A Straightening Rolls. 

Cincinnati Punch & Shear Co.. Cincin- 
nati, O. 

Sellers & Co., Wm.. Philadelphia. Pa. 
Blow-off Valves. 

Homestead Valve Mfg. Co.. Pittsburg, 
Pa. 
Blue Print Papers. 

Kolesch & Co., New York. 
Boiler Lagging. 

Franklin Mfg. Co., Franklin. Pa. 
Boiler Makers Tools. 

Cincinnati Punch & Shear Co., dndn- 
natl, O. 

Cleveland Punch & Shear Works Co., 
Cleveland, O. 
Boiler Rolls. 

Cincinnati Punch & Shear Co., Cincin- 
nati, O. 
Boiler A Pipe Coverings. 

Franklin Mfg. Co., Franklin. Pa. 
Bolsters— Truck and Body. 

Bettendorf Axle Co., uavenport. la. 
Bolts and Nuts. 

Columbia Nut & Bolt Co.. Inc., Bridge- 
port. Conn. 

Milton Mfg. Co.. Milton. Pa. 
Bolt Cutters and Headers. 

Acme Machinery Co.. Cleveland. O. 

AJax Mfg. Co.. Cleveland. O. 

Foote-Burt Co.. Cleveland, O. 

Landls Mach. Co., Waynesboro, Pa. 

National Machinery Co., Tiffin, O. 

Sellers & Co.. William. Philadelphia, Pa. 
Bolt Drivers. 

Armstrong Bros. Tool Co.. Chicago. 
Bolt Forging Machines. 

Acme Machinery Co., Cleveland O. 

AJax Mfg. Co.. Cleveland, O. 

National Machinery Co.. Tiffin. O. 
Bolt Pointing Machines. 

Acme Machinery Co., Cleveland. O. 

Footp-Burt Co.. Cleveland. O. 

The National Machinery Co., Tiffin, O. 
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ARMSTRONG 

TOOL HOLDERS 

will do more work and cause less trouble than any other tools you can put on your lathes 
and planers. Experience counts in making tool holders just as it does hi any other line, 
yours for instance. It's easy for us to make better tool holders than anybody else; that's 
been our specialty for years, and it don't cost us (or you) one cent extra. 

WE MAKE A COMPLETE LINE— A Tool Holder fur Every Operation on the 
Lathe and Planer 
Catter b 
Extra Large 

aod ta ■upported dfrcdiy 
undet itnln cl ait. 

Our Patented, 
Relieved Seat 

pKTcatt cfaatUring «ad 

btf^agot cutter. PMm«rfPrt««T28, 1«»J.m<l«t«t««lta, 




Armstrong Universal Ratchet Drill 

!MUaMin«w*f 



A Feiv of These 
Ratchets 

in your erectii^ and repair department will 
repay their cost many times in the course of 
a year. They have a special field of their 
own in which neither air or electric drills nor 
the common ratchet can compete. 



The Arm- 
strong 
Improved 
Tool Post 

> POUR Sizes 

I OUR fcnpravcd Tool Part 



tKogtfi uidliolclliig powa 
of tbe Strap and Slab Tool 
Cfauti p wttn fli* oMivealeoca 
of Ibe "open dde"aad ordt- 
narySetSerew Tool Foat. 
Trite br ipcdal drcular. 



3 -Bar Borin^f Tool 



tacrcaKi pcodnctloa and rcddcci cort of tool malntatiiaiice. Gut- 
ted cancwt ^f looac High Speeds and Bis Feeds only ad 
lh«n tlcbla. VttU for ipcdal cfKular. 



D» yott Wktit «ar eklalotfT It'e A. Tool Holder Bn«rclo»*4llk. 



Armstrong^ Bros. Tool Co. 

129 N. Francisco Ave., Chicago. U. S. A. 



"The Tool Holder 
People," 



inrrATiONs arb unsatisfactory— inprinqembnts arb unlawful 
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PIPE THREADING 
MACHINES 



This cut ■hovs the No. 6 machine which thieub 
and cuti off from t ^ in. to 6 In. It hai ten ■peedi,' 
tiro gtippiag chucks, illdiag; bead, ttecl dad die head 
and other Improrementi. 



We have a complete line of macliintt for thread- 
ins *^ ilzci of pipe from 3^ to 12 inches. Each 
machine was deitKoed with the idea of setliag ttie 
work out rapldlr. with as little weat as poiiible. 
Hence we use hardened steel instead of cast iron In 
many places. To get the work out we give a large 
number of speeds. 

Our booklet explains matters dearlr. Send for it. 



The Stoever Foundry & Mfg. Co. 

MYERSTOWN, PA. 



BUYERS' QU IDE— Continued. 



D. Van NoBtnnd Co., N«w Yoric. 
ODrlRg Mllli. . 
Bulurd Uachlns Tool Co., Bridgeport, 

PrantW Tool A Supply Co., New Tork. 

Sellers ft Co., Wm., PhlladelpblA. Pa. 
Boring Machine!, Metal. 

Foote-Burt Co., Cleveland, O. 
Boring Machine*, Wood. 

American Wood Working Muchlnwr 
Co., New York. 

Bentel A Uargsdant Co., Hamnton. O. 

Qreenlee Bros. A Co.. Chlcaco. 
Soring Toole. 

Arnietrons Bros Tool Co., Chleaco. m. 

Weatern Tokil ft Klg. Co., Bprlnsfleld. 
O. 
Brake Beam*. 

Buffalo Brake Beam C».. BuSaki, N. T. 
Brake J awe. 

Cleveland City Fors« ft Iron Co., Clave- 

Brake Shoe*. 

Railway Material! Co., Cfalcaso. 

W. M. Simpfon, Chlcajw. 
Bra!! CaMIng*. 

Homeitead Valve Mfg. Co., Flttabuis, 



Braai Foundry Equipment. 
Whltlns Poundry BSqulpment Co.. 

vey. 111. 

Warner ft i 
Bridge Paint. 
Detroit Orapblte lits. 



Co., at 

Stowell' Ufs- Co., Jersey City, M. J. 
Bruehei, Paint. 

HcKlm. John ft Co., PhDaddphla. Pa. 

Wolfe Bmah Co., Pltteburx, Pa. 
Building F«Ka and Pap«^ 

Franklin Mfg. Co., Frtuiklln, Pa. 
Bulidosera and Bending M.ohlnea, 

AJax HfK. Co., aeveland. O. 

National Machinery Co., Tiffin. O. 



Mich. 

Heath ft _ _ _ _. 

Lucae Co.. John, Philadelphia, Pa. 
St, LoulB Surfaoer ft Paint Co., Su 

I,oul8, Mo. 

Cleveland City Forge ft Iron Co., Cleve- 
land. O. 

Oould Coupler Co.. New York. 
Car Boleter*. 

Bettendorf Axle Co.. Davenport. la. 
Or Cleaner. 

Cleanola Co.. Allegheny, Pa. 
Car Cleaning Bruahee. ' 

MoKIm ft Co., John. Philadelphia. Pa. 
Car Couplera. 

Qould Coupler Co., Now York. 

McConway ft Torley Co. PIttabUrf. Pa. 

National Ualleable CastlngB Co.. Cleve- 
land. O. 
Car FOrglngi. 

Cleveland City Forge ft Iron Co., Cleve- 
land. O. 
Car Gaining Machine!. 

(See Woodworking Machinery.) 
Car Heatlnaand Car Healera. 

Qold Car Heating ft Ugbtlns Co., New 



Safety Car Heating ft Ughtlng Co., 

New York. 
Car Lighting. 
Oould Coupler Co., New Tork. 
Safety Car Heating ft Ui^tlng Co., 

New York. 



,_r Palnta. 

Bee PalDta. 
Car Roodnp. 

Drake A Wlers Co., Cleveland. O. 
Car Shop Machinery. 

American Wood J/fork 
Co.. New Yoi*. 

Bentel ft Margedant Co., Hamilton. O. 

Oreenlee Broa. ft Co.. Chicago. 

Smith. H. B. Uaoblne Co., Smithvllle. 
N. J. 



orking ICachlnerT 



RAILWAY SHOP UP TO DATE 



10 



RAILWAY SHOP UP TO DATE 



BUYERS' GUIDE— Continued. 

Car Springs. 

PittobUTV Spring & Steel Co.. Pittsburg, 
Pa. 
Car Trucks. 

Bettendorf Axle Co.. Davenport. la. 
Car Ventilation. 

Safety Car Heating & Lighting Co.. 
New York. 
Car Wheels. 

Vulcan Iron Works. Wilkes Barre. Pa. 
Car Wheel and Crank Pin Presses. 

Watson-Stillman Co., New York. 
Cars. 

Bettendorf Axle Co.. Davenport, la. 

Ralston Steel Car Co.. Columbus, O. 
Cars, Dump, Ballast, etc. 

lialston Steel Car Co., Columbus, O. 
Cars, Steel. 

Bettendorf Axle Co., Davenport. la. 
Cars, Tank. 

Bettendorf Axle Co., Davenport. la. 
Car Wheel Plants. 

Whiting Foundry Equipment Co., Har- 
vey, m. 
Car Window Strips, Metallic. 

Metal Plated Car & Lumber Co., New 
York. 
Castings, Brass. 

Homestead Valve Mfg. Co., Pittsburgh. 
Pa. 
Castings, Railway. 

Chester Steel Castings Co.. Phila., Pa. 

Gould Coupler Co., New York. 

National Malleable Castings Co., Cleve- 
land. O. 

Vulcan Iron Works, Wilk*^ Barre, Pa, 
Castings, Malleable Iron. 

Gk)uld Coupler Co., New York. 

National Malleable Castings Co., Cleve- 
land, O. 
Chucks, Drill. 

Standard Tool Co., Cleveland. O. 
Clamping Machines. 

American Wood Working Machinery 
Co New York 

Smith. H. B. Mach Co.. Smithville, N. J. 
Cleaners and Polishing Compound. 

Cleanola Co.. Allegheny. Pa. 
Clevis Nuts. 

Cleveland City Forge A Iron Co., Cleve- 
land. O. 
Coach Roof Paints. 

St. Louis Surfacer & Paint Co.. St. 
Louis. Mo. 



Cock Grinders. 
Warner & Swasey Co., Cleveland. O. 

Cold Water Calcimine. 
Lucas & Co., John, Philadelphia, Pa. 

Cold Water Paints. 

I.ucas & Co., John, Philadelphia, Pa. 

Colors. 

Heath i<^ Milligan Mfg. Co.. Chicago. 

Lucas & Co.. John. Philadelphia, Pa. 
Combination Tap and Drill. 

Standard Tool Co.. Cleveland. O. 
Continuous Platform and Buffers. 

Oould Coupler Co.. New York. 
Contractors' Equipment and Supplies. 

Vulcan Iron Works, Wilkes Barre. Pa. 
Contractors' Light. 

Macleod & Co.. Walter. Cincinnati. O. 

Wells Light Mfg. Co.. New York. 
Contractors' Locomotives. 

Vulcan Iron Works. Wilkes Barre, Pa. 
Core Ovens. 

Smith, J. D., Foundry Supply Co., 
Cleveland. O. 
Couplers, Car. 

Oould Coupler Co., New York. 

McConway & Torley Co., Pittsburg. 

National Malleable Castings Co.. 
Cleveland. 
Couplers, Pilot. 

Oould Coupler Co.. New York. 
Cranes, Hand, Steam, Electric. 

Whiting Foundry Bduipment Co., Har- 
vey, 111. 

Case Mfg. Co., Columbus. O. 

Sellers & Co., Wm., Philadelphia, Pa. 
Crank Pin Presses. 

Watson-Stillman Co., New York. 
Crank Pin Turner. 

Underwood, H. B., & Co., Philadelphia. 
Pa. 
Crucibles. 

Smith, J. D., Foundry Supply Co.. 
Cleveland. O. 
Crucible Tool Steel. 

Mclnnis Steel Co.. Corry, Pa. 
Crushed Steel. 

Pittsburg Crushed Steel Co., Pitts- 
burg, Pa. 
Cupolas and Cupola Blocks. 

Smith. J. D.. Foundry Supply Co., 
Cleveland, O. 
Curled Hair. 

Baeder. Adamson & Co.. Philadelphia, 
Pa. 



Cuttlng-Off Saws. 
Bentel & Margedant Co.. Hamilton. O. 
Smith, H. B. Mach. Co., Smithville, 
N. J. 

* 

Cutting -Off Tools. 
Armstrong Bros. Tool Co., Chicago, 111. 

Cutters, Milling. 
Standard Tool Co.. Cleveland. O. 

Cutting-Ofr Machine for Self- Hardening 
Steel. 

Armstrong Bros. Tool Co., Chicago. 
Cylinder Packing. 

Franklin Mfg. Co., Franklin. Pa. 
Dado or Grooving Heads. 

American Wood Working Machinery 
Co., New York. 

Bentel & Margedant Co., Hamilton* O. 
Depot and Station Paints — (See Paints). 
Die Heads, Adjustable, Self-Opening. 

Geometric Tool Co.. New Haven, Conn. 
Die Steel. 

Mclnnes Steel Co., Corry, Pa. 

Disc Grinders. 

Armstrong Bros. Tool Co., Chicago. 
Draft Gears and Draft Rigging. 

Farlow Draft Qear Co., Baltimore, Md. 

Oould Coupler Co., New York. 

McCord & Co.. Chicago. 
Draftsmen's and Engineers' Supplies. 

Kolesch & Co., New York. 
Draftsmen's Tools. 

Starrett Co.. L. S.. Athol. Mass. 
Draughting Room Suppliee. 

Kolesch & Co., New York. 

Draw Bar Attachments. 
Farlow Draft Gear Co.. Baltimore, Md. 

Draw Bridge Machinery. 

Nichols, Oeo. B. & Bro., Chicago. 
Drill Chucks. 

Standard Tool Co., Cleveland, O. 
Drill Holders. 

Armstrong Bros. Tool Co., Chicago. 
Drill Presses. 

Foote-Burt Co.. Cleveland, O. 

Garvin Machine Co., New York. 
Drills, Reamers, Etc. 

Mclnnes Steel Co., Corry. Pa. 

Standard Tool Co., Cleveland, O. 
Drill Socketo. 

Standard Tool Co.. Cleveland. O. 
Drilling Machines. 

Foote-Burt Co., Cleveland. O. 

Sellers & Co.. Wm., Philadelphia, Pa. 



GENUINE RAILROAD FINISHES 

CROCKETT'S RAILWAY VARNISHE5 



Railway Body. 

A varnish, very durable and brilliant, and spe- 
cially adapted to finishing passenger coaches 
and trolley cars. It has a good body, works 
freely and dries dust-free in ten or twelve hours. 

Railway Rubbing. 

A varnish, rnade expressly for undercoats on 
passenger coaches and trolley cars. It works 
easily, and can be rubbed in forty-eight hours. 

Inside Car. 

A varnish, drying with a fine and durable 
lustre in eight hours. It works easily and is 
more elastic than ordinary inside varnishes. 

Open Car. 

For one coat use on electric open cars for the 
entire surface, including seats, dries hard and 
with durable lustre. 

Engine Finishing. 

A medium drying, finishing varnish, made 
from the hardest gums, designed to withstand 
the rough usage on a locomotive. 

Engine Rubbing. 

A varnish for undercoats on locomotives and 
similar purposes. It works easily, dries quickly, 
and can be rubbed in from twenty-four to thirty- 
six hours. 

Locomotive Black Finish. 

A medium drying and durable black finish or 
enamel, made from the best materials, and de- 
signed to withstand the rough usage on a loco- 
motive. 



Smoke Stack. 

A slow drying black varnish for locomotive 
iron work and similar purposes, designed to re- 
sist the action of heat and exposure. 

Coach Japan. 

This japan has been a standard article with 
railroad painters for many years, and has an 
unrivaled reputation. It is a very powerful 
dryer, absolutely reliable and uniform. 

Brown Japan. 

For freight paints. 

Floor Finish. 

Where a varnish is required that can be fre- 
quently washed with hot or cold water. Can be 
rubbed or left with a gloss. 

Spar Composition. 

Composed of the best materials purchasable, 
is the most durable, the best known and has the 
largest sale of any Marine Varnish manufac- 
tured. Positively salt and fresh water-proof, is 
invaluable for Exterior Marine Work of any 
kind, and as its name indicates particularly 
adapted for Spars of Steamships, Yachts and 
Canoes. Also a finish for Decks, Outside Doors, 
Piazza Floors, Store Fronts, etc. It will not 
crack, turn white or blister. 

Primelac. 

After making many experiments we have pro- 
duced this article, which we consider indis- 
pensable. It fills the pores of the wood and kills 
all resinous matter and prevents sweating. It 
dries hard in a few hours, with smooth surface, 
and is a firm foundation for the after coat. 



THE DAVID B. CROCKETT COMPANY 

BRIDQEPORT, CONN. 
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FERGUSON OIL FURNACES 

Chicago The Railway Materials Company New York 
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The Perfect Car and „s2aififlf^& Locomotive Cleaner 

ciuNou CLAM cie»Ntii ^^^S^^^ cuEjuoi* (loiiu otunn 
Tig CtnUIOLA CO.. Fallon Bldif., MmlWTIf. P«. ^^ CHICAGO OfHCB S3 W*rt V»» B«fB 
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BUYERS' QUtOE— Continued. 



Driver Brika Shoe*. 
Railway Materials Co., ChlcSKO. 
Simpson, W. M., Chlcagti. 

Chamberaburg Engineering Co,, Cham- 
be nib urg. Pa. 
Drop Test Machines. 
Whiting Foundry Equipment Co., Har- 

Rafston Steel Car Co., Colurobus. O. 
Duplex Drill Lathee. 

Garvin Machine Co., New York. 
Duit Quardi. 

Franklin Mfg. Co.. Franklin, Pa, 

Gould Coupler Co., New York. 
eccentric Roll*. 

AJajt Mfg. Co.. Cleveland, O. 
Electric Cronea. 

Ckae Uanufacturing Co.. Columbus. O. 

Whiting Foundry Equipment Co.. Har- 



Httabutc Crushed Bleel Co., Pittsburg. 



Wells Light Mfg. Co., New York. 
electric Storage Batteries. 

Gould Btorage Battery Co.. New York. 
Emery Cloth and Paper. 

Baeder, Adainson & Co.. Philadelphia, 



r & StamplDK Wki.. But- 

Englnaer'a tntrument* and Suppllel. 

Koleach & Co., New York. 
Englneere' Supplies. 

Kolesch & Co., New York. 
Expanded Metal. 

Merrltt & Co., Philadelphia. 
Expanders, Tube. 

Henderer'B Sons, A. L.. Wilmington, 
Del. 
Fllei and Rawia. 

Nicholson File Co.. Providence, B. I 
Fillers. 

I.ucaa, John A Co.. Philadelphia. Pa. 

Heath & MlUlgan Htg. Co., Chicago. 
■SI. Louis Surfacer A Paint Co., Bt 
Louis. Mo. 



, FrankUn, Pa. 
Fireproof Paints. 
Detroit Graphite Mfg. Co.. Detroit 
Mich. 
Flanges, PIpa. 

JelTereon Union Co.. Ijftxlngton, Mssa. 
Flanging Machines, Hydraulic 
ChamBersburg Engineering Co.. Cham- 
bersburg. Pa. 
Flexible Shafting. 
Coatea Clipper Mfg. Co., Worcester. 



& Htg. Co.. BpHog- 



Fiu« Cleaners. 
Western Tool 
field, O. 



Ptue Expanders. 

Faessler, J. Mfg. Co,. Moberlj-, Mo. 
Flue Welding Machines and Furnaces. 

Macleod A Co., Waltu-, Cincinnati. O. 
Flue Rollers. 

Faessler, J. Mfg. Co., Moberly. Mo. 
Flue Sheet Drills. 

Foote-Burt Co., Cleveland, O. 
FoTBlng Hammers. 

Cnambersburg Engineering Co., Cham> 
bersburg. Pa. 
Forging Machines. 



; Machln' 

Ajax Mfg, Co., Clevt 

National Machinery ' 



Cleveland, O. 
and. O. 



^CpevSand 



City Forge & Iron Co.. 



A] ax Mfg. Co., Cleveland. O. 
Garvin Machine Co., New York. 
Foundry Equipment and Supplies. 
Ph, Bonvilllan A B. Ronceray. Parla. 

Prance. 
Whiting Foundry Equipment Co,, Har- 
vey, 111. 
Smith, J. D., Foundry Supply Ox. 
Cleveland, O. 
Four- Way Valves, 
Homestead Valve Mfg. Co., Plttsbuic, 
Pa. 
Freight Car Pains— 8ea Palnta. 
Friction Buffers. 
Gould Coupler Co., New York. 



(PIPE 

CUniRB 

EQUIPMENT 



Queen City Machine Tool Co. 

CindniuU, Ohio 



I THE PARROTT VARMSH CO. """SX:: 



FERGUSON OIL FURNACES 



The Railway Materials Company 
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Nicholson Files 

THE CHOICE OF ALL 
CRITJCAL MECHANICS 



THE "GLOBE" VENTILATOR 

For ventUating can and railroad buildings of evory 

character 

The "Globe" Ventilator is absolutely storm and 

cinder proof 

The "Globe" Ventilator is manufactured by 



The Globe Ventilator Company 

TROY, N. Y. 



SMtloul View 



I Use 



fAiniANU m 
cnmoMkVTDx « 



Sit • « • A 



You'll I 
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Railway 
Master Mechanic 



($1.00 per Year) 



Is the leading mechanical journal of 
railroading:, because It is read by more 
motive power and car shop officials 
than any other paper. It also carries 
more advertising: In these departments 
than any other paper. Just as a bank's 
S^rowth is the measure of confidence in 
It by its patrons so Is a newspaper's 
srrowth. The Railway Master Mechanic 
has shown a greater s^rowth In the past 
two years (400 per cent.) than any 
railway journal. It brings many times 
onej dollar's worth of news to Its sub- 

« 

scrlbers, and therefore results to Its ad- 
vertisers. 



Crandall Pttblishing Co. 



Smnirlty BfUldiiig 
CHICAGO 



190 Natsao St. 
NEW TORK 



BUYERS' GUIDE— Continued. 

Friction Draft Gear. 

Gould Coupler Co., New York. 
Frogs and CroMlngs. 

Indianapolis Prog & Switch Co., 
Sprlngrfleld, O. 

Front End Paint. " 

Lucaa & Co.. John, Philadelphia. 
Fuel Oil Equipment for Shops. 

Best American Calorific 69., W. N., 
New York. 

Rockwell Englneerlngr Co., New York. 
Furnaces,. Annealing, Melting, Etc. 

Best American Calorific Co., W. N.,. 
New York. 

Railway Materials Co., Chicago. 

Rockwell Engineering Co.. New York. 

Simpson. W. M., Chicago. 
Furnaces, Tire Heating. 

Railway Materials c5o., Chicago. 

Simpson, W. M., Chicago. 

Wells Light Mfg. Co.. Chicago. 
Furnaces, Foundry. 

Railway Materials Co., Chicago. 

Simpson. W. M.. Chicago. 
Furnaces, Natural Gas. 

Railway Materials Co., Chicago. 

Simpson, W. M., Chicago. 
Furnaces, Oil. 

Best American Calorific Co., W. N., 
New York. 

Railway Materials Co., Chicago. 

Rockwell Engineering Co., New York. 

Simpson, W. M.. Chicago. 
Furnaces, Rivet Heating. 

Best American Calorific Co.. W. N., 
New York. 

Railway Materials Co.. Chicago. 

Rockwell Engineering Co., New York. 

Simpson. W. M., Chicago. 
Gang Drills. 

Foote-Burt Co., aeveland, O. 
Gang Planer Tools. 

Armstrong Bros. Tool. Co., Chicago. 
Gang Tools. 

Armstrong Bros. Tool Co.. Chicago. 
Gantry Cranes. 

Whiting Foundry Equipment Co.. Har- 
vey. IlL 
Gas Furnaces. 

Railway Materials Co.. Chicago. 

Simpson, W. M., Chicago. 
Gaskets. 

McCord & Co., Chicago. 
Gauges, Measuring, All Kinds. 

Starrett Co., L. S., Athol, Mass. 
Gauges, Surface. 

starrett Co., L. S., Athol, Mass. 
Gear Cutters. 

Becker-Bralnerd Milling Machine Co., 
Hyde Park, Mass. 

Standard Tool Co., Cleveland, O. 
Graphite. 

Detroit Graphite Mfg. Co., Detroit. 

Smith, J. D.. Foundry Supply Co.r 
Cleveland, O. 
Graphite Paints. 

Detroit Graphite Mfg. Co., Detroit.. 
Mich. 

Heath & MlUIgan Mfg. Co., Chicago. 

Lucas & Co., John. Philadelphia, Pa. 

St. Louis Surface & Paint Co., St Louis.. 
Mo. 
Graphite Pipe Joint Compound. 

Detroit Graphite Mfg. Co., Detroltr 
Mich. 
Granite Roofing. 

Stowell Mfg. Co., Jersey City, N. J. 
Grinding Holders. 

Armstrong Bros. Tool Co., Chicago. 
Grinding Machines. 

American Wood Working Machinery 
Co.. New York. 

Becker-Bralnerd Milling Machine Co.,. 
Hyde Park. Mass. 

Bentel & Margedant Co.. Hamilton. O. 

Coates Clipper Mfg. Co.. Worcester, 
Mass. 

Landls Tool Co.. Waynesboro, Pa. 

Sellers & Co.. Wm.. Philadelphia. Pa. 

Smith. H. B. Mach. Co., Smithvllle, N. J, 
Grinding Machine Attachments. 

Landls Tool Co.. Waynesboro, Pa. 
Grinding Materials and Machinery. 

Pittsburgr Crushed Steel Co., Pittsburg, 

Springfield Mfg. Co.. Bridgeport. Conn. 
Grip Sockets. 

Standard Tool Co., Cleveland. O. 
Hack Saw Blades. 
Diamond Saw & Stamping Works, Buf- 
falo, N. Y. 
Starrett. L. S. Co.. Athol. Mass. 
Hack Saws. 
Dalmond Saw & Stamping Works. Buf' 
falo, N. Y. 
Hack Saw Machines, Power. 
Diamond Saw & Stamping Works. Buf- 
falo, N. Y. 
Hair Pelt for in«,uIatlon. 
Baeder, Adamson & Co., Philadelphia, 
Pa. 
Hammers, Steam. 
Chambersburg Engineering Co., Cham- 
bersburg, Pa. 
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The Only White 

That Remains White 

In the Vicinity of a Railroad 



IS 



Oxide of Zinc 



Paints based on Oxide of Zinc will not 
discolor in the presence of sulphur 
gases. 

Such paints are the only ones that will 
give satisfactoiy service on station build- 
ings, shops, etc. 



The New Jersey Zinc Co< 

71 Broadway, New York 



PRBB. OUR PRACriCAu PAMPHLETS : 

The Pamt Question 
Paints in Architecture 
&ecification8 for Architects 
r lench Government Decrees 
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BARRETT and DUFF 
CAR JACKS 

are THE acknowledged lifting jacks of the world 
The No. 19 Barrett Jack 

Is especially designed for car repairing. Easily 
carried and easily operated. Designed also to 
grapple low set loads. Lifts and lowers on down 
stroke o( lever only. Capacity, 15 tons. 

No. 130 Barrett Geared Ratchet 
No. 19. Lever Jack 

has a capacity of 35 tons and is particularly de- 
signed for the rapid handling of loaded freight cars 
and heavy loads In general. Single acting, raising 
the load on the downward movement of the 
lever only. This Jack permits of great ease of 
operation and is quick acting. 



No. 58 Cone Bearing Journal 
Jack 

weighs 39 pounds and has a raise of '5 inches. 
One man can easily replace the brasses in a 
truck With one of these jacks. 



The Duff Ball-Bearing 
Screw Jacks 

are made to interchange with Duff Roller Bearing 
Screw Jacks, so that any shop having our jacks 
equipped with roller bearing can easily change 
them to ball-bearing jacks if desired. We shall 
be pleased to send full Information regarding our 
complete line of Jacks, which are made In capaci- 
ties of from 1 to 75 tons. 



The Duff Manufacturing Company 



PITTSBURG, PA. 



Works, Allegheny, Pa. 



New York Office, 26 Cortlandt St. 



BUYERS' QUIDE— Contlnusd. 



, New York. 



Hand Lathai. 

Qarvln Machlna Co.. 
Hand Pips Cuturm. 

ArmBtronr Mf^. Co., Bridgeport, Conn. 
Hand Powar Sawa. 

HarstoD Co.. J. M., Boston, HaM. 
HeadllahU, Acatyrana. 

Hacleod ft Co., Walter, Clncinii&U, O. 
Haatfnfl Purnacea, Qaa. 

Rallwfty Materials Co., Chica«o. 

Simpson, W. M., CbJcaca. 
Haat Proof Enamsl. 

Lucaa ft Co., John. Philadelphia, Pa. 
Hun Prsaaura Valvaa. 

Homeetead Valve Mtg. Co., Plttabois, 



itronK Bros. Tool Co., Chicago. 



Case Mfg. Co!, Columbus. 6. 

Smith, J. D., Foundry Supply Co., 
Cleveland, O. »•>■*-«, 

Whiting Foundry Bqulpment Co., Har* 
Hollow 'chlaer Mortlaera. 

American Wood Working Haehlneiv 
Co., New York. 

Bentel & Margeilaiit Co.. Hamilton 

areenlee Bros. & Co.. Chicago. 
Hot Preaaed Nut Machlnea. 

AJax Mfg. Co.. Cleveland. O. 
H/draullo Jack*. 

«^8rer"s. A, L. Sons. Wilmington. 

Watson- Stlllman Co.. New York 
Hydraulic Machinery and Toola. 
».-,! = ^ ^ Wilmington. 



Henderer'a Sona, 

Del. 

WatBOn- Stlllman Co., New York. 
Chambensbuw Engineering Co., Cham- 
berabu™. Pa. 
Hydrauiio Punch aa. 
Slooomb a Co.. P F., Wilmington. Del. 
Wataon -Stlllman Co.. New York. 

National Machinery Co.. TIffln, O 
StMkbridge Machine Co., Woreoater. 



fg, "A"!* 

i Co.. N 
..,Mu relt. 

Baeder, Adamaon ft Co. 
Pa. 



on for 'staybolta. 
develand City Forge 



ft Paint Co.. at. 



Cleveland, 
Jacka. 
Duff Mfg. I 



ft Iron Co., 



, Allegheny, Pa. 

. L. Sons. Wilmington, 

Wataon- Stlllman Co., New York. 
Jacka, Hydraulic. 
HMiderer's. A. L. Sons, Wilmington. 

Wataon -Stlllman Co.. New York 

Jib Cranes. 

Whiting Foundry Equipment Co., Har- 



1 ft Co.. John. Philadelphia. 



McCor 
Journal Box Packing. 

Franklin Mfg. Co., Franklin, Pa. 
Journal Packing. 

Franklin Mfg. Co., Franklin. Pa. 
Khife Grinding Machinery. 

American Wood Working Machinery- 
Co.. New York. 

Bentel ft Margedant Co., Hamilton. O. 
La go 'no. Aabestoa. 

Franklin Mfg. Co.. Franklin, Pa. 
Lamp Bracketa. Electric. 

Wells Light ats- Co., New York. 
Lanp Jacki. 

Globe Ventilator Co.. Troy, N. Y. 



Cooper-Hewitt Electric Co. New York. 
Lathe Dogi. 
Armstrong Bros. Tool Co.. Chicago. 



RAILWAY SHOP UP TO DATE 



F. F. SLOCOMB & CO., !o^ 

BUILDERS 
WUmin^toB, DeUwuw 




^ 



SELF-FEED TUBE EXPANDERS 
HYDRAUUC JAC3CS 

A. L. HBNDERBt'S SONS, 711 ■witari tn.. WM«Im. M.^ 



RAILWAY MASTER 
MECHANIC 

ONE VBAR ONE DOLLAR 



NICHOLS TRANSFER TABLES TURNTABLE TRACTORS 

DRAWBRIDGE MACHINERY 

Our Transfer Tables or Turntable Tractors, or both, are in operation al Ihe shops in the following list of those 
described in this book. A number of the roads named are using both machines at other shojis or roundhouses on 
the system. They are also used by many roads not mentioned in this work. 

We have also equipped many important drawbridges with electric operating and interlocking machinery. 



A., T. & S. P. By. 

B. A O. R. R. 
Can. Pac Ry, 
Cent H. B. ot N. J. 

C. & B. J. R. R. 
C. & N. W, By. 



C. & W. I. By. 
C, B. ft Q. Ry, 

C. M. & St. P. Hy. 
C. R. 1. & P. Ry. 

C, C, C. ft Bt. L. Ry. 
Colo. & So. Ry. 



Del. ft Hud. Co. 
D., L. & W. B. R. 
D. & R. O. R. B. 
El Paao & 3. W. Ry. 
STrie B. R. 
Oreel Northern Ry. 
111. Cent. R. R. 



L. B, ft H. S. By. 
Lehigh VaUey R. R. 
L. ft N. R. B. 

N. T. C. & H. R. H. B 
N. Y., N. H. ft H. R. I 
Pennsylvania R. R. 



P. ft L. B. B. R. 
Pore Marquette R. B. 
Phil., Bal. & Wll. R. B. 
Seaboard Atr Line Ry. 
Ter. R. R, Assn. ot St. L, 
Union Pactflc R, R, 



QEO. P. NICHOLS & BRO. 



1090 Old Colony Building, Chicago 



FERGUSON OIL FURNACES 



Chicago 



The Railway Materials Company 



New York 
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, Tool Co.. Chicago, 



BUYERS' GUIDE— Continued. 
Lath* Tools. 

Armttroiir Bros. Tool Co.. Chicago. 

Western Tool & Mtg. Co.. Spring- 
field. O. 
Lathe T06I Cabinets. 

Armstrons I ~ 

Lathes. 

Bentel A Uarc«4>i>t Co.. HMnlltoD. O. 

Billiard Uachlne Tool Co.. Bridgeport. 

New 

StockbrtdKo Machine Co., Worcester. 
BfMS. 

Warner * Swasey Co., Cleveland, O. 
Lathss, Wood, Psttern Uskers. 

American Wood Working- Uachlnery 
Co., New York. 

Bentel A Ifacgedant Co.. Hamilton. O. 
Lights, Contractors. 

Macleod A Co., Walter. Cincinnati. O. 

Wells lAgbt Mfg. Co.. New Tork. 
Llahting of Shops, Etc. 

Cooper-Hewttt Electric Co., New York. 
Lockers, Mstal. 

MeiTltt A Co., Philadelphia. 
Locking Cocks. 

Homestead Valve Mfg. Co., Pittsbutg. 
P&. 
Lock Nuts. 

Columbia Nut A Bolt Co.. Bridgeport, 



Locomotive snd Fro 

Detroit Qraphlte 

Mich. 



Locomotivs Ax I as. 

Mclnnes Steel Co. 
Looomotlva Balls. 



Vanduien Co., E. W.. ClacIniuiU. O. 
Locomotive Blow- On Vslves. 
Homestead Valve Mfg. Co., Pittsburg. 

Locomotive Castings. 

Chester Bteel CaaUnge Co.. PhSla., Pa. 
Locomotive Couplers. 

McConway A Toriey Co., Pittsburg, 
Pa. 
Locomotive Plra Klndlers. 

Hallway Materials Co., Chicago. 

Simpson, W. M., Chicago. 
Locomotive Forqlnga — Bee Forglngs. 
Locomotive Guide Liners. 

Starrett. L. S. Co., Athol, Mass. 
Locomotive Haadllghts. 

Macleod A Co., Walter, Cincinnati, O. 
Locomotive Injectors. 

Nathan Mfg. Co., New York. 
Locomotivs OI] fumps. 

Sight Feed Oil Pump Co.. Milwaukee. 
Wis. 
Locomotive Lagging. 

Franklin Mfg Co.. Franklin. Pa. 
Locomotivs Supplies. 

Nathan Mfg, Co.. New York. 



Locomotive Track Sandara. 
Macleod A Co., Walter. Clnolnuatl, O. 

Looomotlva Turntable Tractor*. 
Nlchola, Geo, P. A Bi^., Chicago. 

Locomotive Valves- 
American Balance Valve Co., Jersey 
ahoro, Pa. 

Locomotives. 
Vulcan Iron Works, Wllkesbarre, Pa 

Locomotives, Contractors. 
Vulcan Iron Works, WUkealMUTe, Pt. 



Detroit Qraphlte Mfg. Co.. Detroit, 
Uoh. 
Lubricating Oils. 

Qalena Signal Oil Co., Franklin, Pa. 
Lubrloatora. 

HcCord A Co., Chicago. 
Machinery and Machinery Tools. 

Acme Machinery Co.. Cleveland. O. 

AJai Mfg. Co., Cleveland, O. 

Becker -Bralnerd Milling Machine Co., 
Hyde Park, Maas. 

Bollard Machine Tool Co., Bridgeport 

Cincinnati Punch A Shear Co., Cin- 
cinnati, O. 

Cleveland Punch A Shear Co., Cleve- 
land. O. 

Foote-Burt Co., Cleveland, O. 

Garvin Machine Co., New York. 

Merrell Mfg, Co., Toledo. O. 

National Machinery Co,. TlflBn, O. 



NATHAN MFC. CO. 



Richardaon 
Sight Feed GO Pumps 






three Idnda of oil. For Gas Engines. For 
Air CompressorL For Steam Enfines 
For the asking- -catalogues, imfomiBtian, 
etc. For those who want the beat. 

Kxlt frv Oil Pump SoeiidllHs. 

Sight Feed Oil Pump Company. 

Milwaukee, Wiw 



FERGUSON OIL FURNACES 



Chicago 



The Railway Materials Company 



New York 
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BUYERS' GUIDE — Continued. 
PrentlM Tool ft Supply Co., Kew Toi*. 
Qu^. <3ty MBohlne Tool Co.. CbudD- 

8^81 X Co.. Wm., PtilU<MphU. F^ 
BSSfirMfee MacWn« Co.. Worewtor. 

WarTi«r ft BwBBey Co., Clereland, O. 
WlUlaml Tool Co., BrW, Pt 
Underwood. H. B. * Co., Phlladdphia- 

l>f-kInM-v Paint. 



unaerwoiHi. xx. 
Machinary Paint. „., . r.. 

Bt. Louf« Surtaeer ft Paint Co. 
Louis, Ho. 
Machmlati' Toor». 

"ronK Bros. Tool Co.. 



Tool Co.. Oileuo. 
i^Hiu,u.,u ™.. ft Stampln* Woiln. 

Buttttlo, N. Y. „ , , „ 

Btandard Tool Oo., aavelrad, O. 
SUiTott Co.. The L. B., Athd. HaM. 
"S!5ierlS^BBlanoB Valve Co.. J««W 



The UNIVERSAL MOULDING MACHINE 

A ReralutiDB in Machine Mouldins. Two Man 
will turn out 15 to 20 Larxe Caadngi an Hour. 

PH. BONVllXIAN « E. RONCERAY - PAII15. FKAHCE 



Malleable Iron Caatlnaa. 
C50UW Coupler Co., New Tork. 
National Malleable C«*tlns Co., Glwfe- 

Meainway ft Torley Co.. PIttabura;, P». 
"wMt^?n Tool ft Mtr. Co, SprinffleW. 

Ohio. 
Meaauring Tapea. 

Hanna Mfg. Co., Troy, N. T. 

Kolesch & Co.. New York. 

"e?. JTc"' ™ir.'s:;ffi.... o. 

Railway Material! Co., Clilca«o, 
fflmpBon, W. M.. Chlcwo. 

"a"' K ''surtaeer ft P«lnt Co.. St. 

Louis, Mo. 
Metallic Window Strip. 
Ifetal Plated Car ft Lunmer Co., New 
York. 
Metallic Paint. _.,_. «. » 

St. Loula Surfaow ft P»lat Co.. St. 
Loul«.4H>)- 
"sS^1r"co.. L. 8.. Athol. 1U«. 
Milling Cutteri '"d Cutter Ortnjjj;*- -„ 
Becker-Bralnard HUUng lUchlne Co.. 
Hyde Park. !**■■■„ , . - 

Hyde Park, Maa«. 

Qarvin Machine Co., New Tork. 
Pintle. Tool * 8"PPlir.F°ii,S,^?' S'* 
BellerB ft Co., Win., PWladelphla, P*. 

**VulMi'"li^'"workB, Wllkea Barre, Pe.. 

"i^Sloi:S^rn*'wU. Wl.k«. Barre, P.- 
Moldera Tooia and Machines 

Ph. Bonvllllan ft B. Boncoray. Parle. 

Bmlt^'^ J. !>■. Foundry Supply Oo,, 
Cleveland, O. 
Monitor Lathee. 

Qarvin Machine Co., New ToA. 
Mortliare— (See Car Shop Mftchlnery.) 
MOtora. ETectrlt. 

Coatea Clipper Mf*. 
Masi. 
Mud Ring Drilla. „ . ^ _ 

Foote-Burt Co.. Cleveland, O. 
Nipple Machlnei. , , _ 

jftrrell Mfr Co., Toledo. O. 

"Silumwl Nut ft Bolt Co., Bridgeport 

^Aome" Ma"l'nery Co., aovelBnd. O. 
A]ait Mf^. Co., deyoland, a 
National Machinery Co., TllBn, O. 

Aome''Ma'hlnery Co.. aereland, O. 

Lacdls Machine Co., Wayneaboro, Pa. 

National Machinery Co., TiBln, O. 

■WiUlama Tool Co.. Brie, Pa. 
Nuts. 

Milton Mfg, Co., UUton. Pa. 
OM Burning Equipment for Uooometlvsa. 

Beat American Calorlflc Co.. W. N., 
New York. 

, Hilton Mfg. Co., Hilton, Pa. 
Oil Furnacei. _ „ 

Beat American CalorMc Co.. W. N.. 

New Tork. _ 

Railway Haterlala Co., ChicMM. 
Rockwell HnglnoerinB Co.. New Tork. 
m -or ti Chioaso. 
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JACK WILSON VALVE 

Double Admission and Bxtaanst 

Correctly Balaoced Ttaroashont Stroke 

For High or Low PreMure 
With a Record of 168,324 miles wlthoat 

facing Valve Scats 




AMERICAN 




^ PISTON VALVE 

Running over Ports WITHOUT BRIDQBS 
With t record of 91,341 «llet without 

cost and ia perfect coaditioa 



BOTH TYPES CUARANTUD STEAM TIGHT FOR PRESSURE UP TO ESQ LBS. 

AMERICAN BALANCE VALVE CO. I^SnSSSf 




Modern Machinery 



IS a monthly journal devoted to iron and wood- 
working machineiy, steam, gas and electric 
power, shops, tools, machinery and supplies; 
the best practices in machine construction and 
design, time and labor-saving devices and all 
new ideas that make for results and improv- 
ments in this industry. Its circulation is among 
manufacturers and builders of machinery, foremen, 
superintendents of shops, machine shop owners 
iand progressive machinists. We furnish adver- 
tisers a deuly news service free, consisting of 
inquiries for machinery in all lines. This service 
alone is worth what the advertising costs. 

Ask us about this. 



Crandall Publishing' Co 



Security BM^ 
CHICAGO 



132 Naisao Street 
NEW YORK 



IJ 
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For Staytolt Cattlns and aeacral Bolt Work; 

The Landis Die 



BUYERS' QU IDE— Continued. 

I Etc. 

, Ft Wftjpns. 

National Oil Pump & Tanli Co., Day- 
ton, O, 
OJI Syttamt and Outflti for •tMM. Cte. 
Bowaar & Co., Inc., 8. F., FL WIiTIM. 

National Oil Pump & Tank Oo., Dar- 

Olla. 

Oalena BiKnal Oil Co., Franklin, Pa. 
Ox Ida of Zinc. 

New Jersey Zinc Co., New Toric 

Frank) li. „. 

Painting Mach1n__. 

Hacleod ft Co., Walter, ClnelniMLtl, O. 
Palntt. 
Detroit Graphite Utg. Co.. Datralt, 

Mich. 
Heath & HUllsan MfK. Co.. Chtoafo. 
Lucas & Co., John, Rilladelphia, Pa. 
New Jersey Zinc Co.. New York. 
St. Louis Burfaoer & Faint Co.. St 
Lou Id, Ho. 
Paint Bruahaa. 
Lucaa & Co.. John, PhDadelphU, Pa. 
McKIm & Co., Jtto., Philadelphia, Pa. 
Wolfe Bruah Co., Httaburs, Pa. 
Palnta, Graphite. 
Detroit Omphlte tttg. Co.. DMr«lt, 

Mich. 
Heath & HUUkiu) Hte. Co., ChloafO. 
Lucaa & Co., John, Phtladelphla, Pa. 
at. LouIb Surtacer & Paint Co.. St. 
LoulB, Mo. 
Paint, W a tern roof. 
St. Louis Surfacer A Paint Co., St 
Lou la. Uo. 
Patt«rn Makers' Machlnary. 
American Wood Working Macbinery 

Co., New York. 
Bentel A Marsedant Co.. Hamilton, 0. 
~ B. Machine "- "-" " 



Smith. H. B. 



lachlne Co.. Smlthvllle, 



Pillar Crane*. 

Whitlns Foundry Equipment Co.. Har- 
vey, llL 
Plntsch Oaa. 

Safety Car Heatlns & Ughtlng Co., 
New York. 
Pipe. 

Spencer Otis Co.. Chicago. 
Ploe Coverlno*, Aabeatoa. 

Pratiklln WBg. Co., Fnmklln. P*. 



PIpa-CuttIng and Threading Maehlnaa. 

Acme Mach. Co., Cleveland, O. 

Armstrong Mfg. Ca, Bridgeport, Conn. 

Foote-Burt Co., Cleveland, O. 

Herrell Mfg. Co., Toledo. O. 

National Machlnary Co.. TiOln, O. 

Btoever Foundry & Mfg. Co., lly*ra- 
town. Pa. 

Williams Tool Co., Erie, Pa. 
Pipe Joint Cament. 

Detroit Graphite Mfg. Co., Detroit, 
Mich. 
Pipe Unions. 

Jefferson Union Co.. Lexington, Haas. 
Ptaton Valves, Balanced. 

American Balance Valve Co., Jersey 
Shore. Pa. 
Planer Tools. 

ArmBtrong Bros. Tool Co.. Chicago. 

Western Tool & Mfg. Co., Bpring- 
Qeld, O. 
Planar Jacka. 

Armstrong Bros. Tool Co., CfalCAgo. 
Planing Machines, Metal. 

Bentel & Margedant Co.. Hamilton. O. 
Planing Machines, Wood. 

American Wood Working Machtaery 
Co., New York. 



Polishing Oila. 
St. Louis Surfacer A Paint Co.. Bt 

Portable Punches. 

Mocomb & Co., F. F., Wilmington, Del 
Portable Tool and Viae Standa. 
Western Tool & Mfg. Co., Springfield, 
Ohio. 
Portable Tools, 
Slocomb, F, F. & Co., Wilmington, Del. 
Underwood, H. B. & Co., Philadelphia. 
Pa. 
Power Hack Saws. 
Diamond Saw A Stamping Worka. Buf- 
falo. N. T. 
Power Puinpa. 

Bowser & Co., Inc., S. F.. Ft. Wayne. 
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REAMERS FOR ALI^ PURPOSES 




All Standard Reamers are made of the best of ma- 
terial, in tlie proper way, tc tlie correct standards 
and can be relied on for Accuracy and Durability. 



CLETEUND, 



You Can Always Tell 



When a freight car begins to look streaky or 
dull that a "cheap mineral" paint has been 
used and "doused" with a Japan oil or ben- 
zine. It requires painting every few months, 
and then never has that hard gloss, dirt-defy- 
ing surface produced when using 

Sacul Frei^t Car Color 

We have made a study of this subject and are 
prepared to furnish you with an article far dif- 
ferent from anything you have ever used. 

Sacul Freight Car Color will last five times 

longer than any other freight car coating. It 
is a tremendous money saver. Why not 
specify it in your next requisition ? 



John Lucas ^ Company 



PHILADELPmA 
BOSTON 



NEW TOIK 



CHICAGO 



SAN FKANaSCO 



BUYERS' ^lOE^Corftlnued. 

i. 

Co.. PltWImTg^ 



PreMure Regulating'' ^Ivet. 
Pump and Throttle PackfM 



Homestead Valve 
Pa. 



Franklin Mfg. Co., FrankUn, Pa. 
Pumps, Boiler Test. 
Henderer'8 A. L. Sons, Wilmington, 
Del. 
Pumps, Locomotive Oil. 
81ght Feed Oil Pump Co.. Milwaukee, 
Wis. 
Pumps, Self Measuring for Oils, Varnish, 
Paint Oils, Etc 
Bowser & Co., Inc., S. F., Ft. Wayne, 

Ind. 
National Oil Pump & Tank Co.. Day- 
ton, O. 
Punches, Hydraulic. 
Henderer'8 A. L. Sons, Wilmington, 

DeL 
Slocomb & Co., F. F., Wilmington, Del. 
Watson-Stlllman Co., New York. 
Punches, Portable. 
Slocomb, F. F. ft Co., Wilmington, Del. 
Watson-Stlllman Co., New York. 
Punches, Screw. 
Henderer'8 A. L. Sons, Wilmington, 

Del. " 

Watson-Stlllman Co., New York. 
Punching and Shearing Machines. 
Cincinnati Punch ft Shear Co., Cincin- 
nati, O. 
Cleveland Punch ft Shear Co., Cleve- 
land, O. 
Watson-StiUman Co., New York. 
Rail Benders. 
Watson-Stlllman Co., New York. 
' Rail Braces. 

Indianapolis Switch ft Frog Co., Spring- 
field. O. 
Railroad Equipment and Supplies. 
Diamond Saw ft Stamping Works, Buf- 
falo, N. Y . 
Indlanai>olls Switch ft Ftog Co., Spring- 
field, O. 
McCord ft Co., Chicago. 
Railway Shop Machinery. 
American Wood Working Machinery 

Co., New York. 
Bentel ft Margadant Co.. Hamilton. O. 
Cincinnati Punch ft Shear Co., Cincin- 
nati, O. 
Cleveland Punch ft Shear Co., Cleve- 
land, O. 
Foote-Burt Co., Cleveland. O. 
Greenlee Bros, ft Co., Chicago. 
Watson-Stlllman Co., New York City. 
Rsllwsy Specialties. 

Farlow Draft Gear Co.. Baltimore. Md. 
Rasps and Files. 

Nicholson File Co., Providence, R. L 
Ratchet Drills. 
Armstrong Bros. Tool Co., Chicago. 
Standard Tool Co., Cleveland. O. 
Rjesmers. 
McCrosky, F. B. Mfg. Co.. Meadville. 

Pa. 
Standard Tool Co., Cleveland. O. 
Western Tool ft Mfg. Co., Springfield. 
Ohio. 
Reamers, Pipe. 

Standard Tool Co., Cleveland, O. 
Rivet Headers. 
Acme Machinery Co.. Cleveland. O. 
Ajax Mfg. Co., Cleveland. O. 
National Machinery Co., Tiflin, O. 
Riveting Machines, 
nibersburg '. 
bersburg. Pa. 



ChamDersburg Ihiglneerlng Co., Cham- 



Watson-Stlllman Co., New York. 
Rivet- Making Machines. 

Ajax Bffg. Co., Cleveland, O. 
Rolling Mill Machinery. 
Cincinnati Punch ft Shear Co., Cincin- 
nati, O. 
Roils, Bending, Straightening, Etc 
Cincinnati Punch ft Shear Co.. Cincin- 
nati, O. 
Cleveland Punch ft Shear Co., Cleve- 
land. O. 
Roofing. 
Drake ft Wlers Co., Cleveland. O. 
Stowell Mfg. Co., Jersey City, N. J. 
Roofing, Asbestos. 

Franklin Mfg. Co., Franklin, Pa. 
Roof Paints. 
Detroit Graphite Mfg. Co., Detroit 

Mich. 
Heath ft Mllligan Mfg. Co., Chicago. 
Lucas ft Co., JV>hn, Philadelphia, Pa. 
St. Louis Surfacer ft Paint Co., St 
IjOuIs, Mb. 
Roofing Slates and Shingles. Asbestos. 

Franklin Mfg. Co., Franklin, Pa. 
Rules, All Kinds. 

Starrett Co., L. S.. Athol, Mass. 
Rust Proof Palnta— (See Struetural Iron 

Paints). 
Sand Paper. 
Baeder, Adamaon ft Co., Philadelphia, 
Pik 
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,» The Best Tool Steel ISi 
for Railroads 



V HIGH SPEED, 
.STEEL 



HIGH SPEED/ 
STEEL. 



"EASY TO WORK, BUT HARD TO BEAT* 



•* The Mad Behind Mclnnes Steels " 



McINNES "EXTRA" for turning 
all kinds of material at "HIGH 
SPEED." 

McINNES CRUCIBLE Tool Steel 
for Punches, Dies and Chisels. 

We furnish all our Steels well an- 
nealed. 

We not only Take your order, but 
we Fill it, out of our well assorted stock 
in our warerooms. 

Our new Booklet, "TOOL 
STEELS" will be of interest to you. 
May we send it? 

We make all kinds of steel forgings. 
Mail us your Blue Prints for quotations. 



ALEXANDER McINNHS. Sr. 
OtigiDitor ot "MclDnei" Toot 5t«elt. 



McINNES STEEL COMPANY,^ 

CORRY, PENN., U. S. A. 

Aeents— The White Tool & Supply Co., Cleveland, Ohio 
Qustave H. Scfuoclc. 291 P«arl St., New York City 
Roy Machinery Co^. Mlnaeapolis, Minn. 
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STAY BOLT TAPS 




We manufacture Spindle Stay Bolt Taps as 
Ahown, also Regular Stay Bolt Taps with any 
lens^th off Reamefv Thread or Shank. Standard 
Taps cut clean threads. 

Cleveland, 0., and 94 Reade St, New TorK 



BUYERS' GUIDE— Continued. 

Sand Polishing Machines. 
American wood Working: Machinery 
Co., New York. 
Sand Blast Apparatus. 
Smith, J. D., Foundry Supply Co., 
Cleveland, O. 
Sand Driers. 

Parkhurst St Wilkinson Co., Chicago. 
Sand Polishing Machines. 
Bentel & Margredant Co., Hajnilton, O. 
Smith. H. B. Mach. Co., Smith vUle. 
N .J. 
Sash, Window, Strips, Metallic. 
Metal Plated Car & Lumber Co.. New 
York. 
Saw Benches. 
American Wood Working Machinery 

Co. New York. 
Bentel & Margedant Co., Hamilton. O. 
Saws, Hand, Foot and Steam Power. 
Marston Co., J. M., Boston, Mass. 
Saw Mandrels. 
American Wood Working Machinery 

Co., New York. 
Bentel & Margedant Co.. Hamilton, O. 
Smith, H. B., Machine Co., Smith ville, 
N. J. 
Sawmill Machinery. ' 
American Wood Working Machinery 

Co.. New York. 
Greenlee Bros. & Co., Chicago. 
Bentel A Biargedant Co.. Hamilton, O. 
Smith, H. B., Machine Co.. Smithville, 
N. J. 
8a w^***H aclc 
Diamond Saw ' & Stamping Works. 
Buffalo, N. Y. 
Saws — Hack Frames. 
Diamond Saw & Stamping Works. 
Buffalo, K. Y. 
Saws— Hack, Power Machines. 
Diamond Saw & Stamping Works. 
Buffalo, N. Y. 
Screw Cutting Die Heads. 

Geometric Tool Co., New Haven, Conn. 
Screw Machines. 
Garvin Machine Co., New York. 
Warner & Swasey Co., Cleveland, O. 
Self- Measuring Oil Tanks. 

Bowser, S. F. & Co., Ft. Wayne, Ind. 
Shapers. 
Queen City Machine Tool Co., Cincin- 
nati, O. 
Stockbridge Machine Co.. Worcester. 
Mass. 
Shears and Punches. 
Cincinnati Punch & Shear Co., Cincin- 
nati, O. 
Cleveland Punch & Shear Co.. Cleve- 
land. O. 
Watson & Stillman Co.. New York. 
Sheath I ngs, Asbestos. 

Franklin Mfg. Co.. Franklin, Pa. 
Shingles, Asbestos. 

Franklin Mfg. Co.. Franklin. Pa. 
Shop Lighting. 

Cooper- Hewitt Electric Co., New York. 
Shop Oil Cabinets. 

Bowser, S. F. St Co., Ft. Wayne, Ind. 
Side Bearings. 

Gould Coupler Co., New York. 
Side Tools. 
Armstrong Bros. Tool Co.. Chicago. 

Sight Feed Locomotive Oil Pumps. 
Sight Feed Oil Pump Co., Milwaukee, 
Wis. 
Signal Colors. 
Lucas & v:o.. John, Philadelphia, Pa. 
Detroit Graphite Mfg. Co., Detroit, 
Mich. 



Heath & Milligan Mfg. Co.. Chicago. 
Signal Tower Oil Tanks. 

Bowser. S. F. St Co., Ft. Wayne, Ind. 
Side Rules. 

Kolesch & Co., New York. 
Slide Valves. 

Amer. Balance Valve Co.. Jersey Shore, 
Pa. 
Slotting Tools. 

Armstrong Bros. Tool Co., Chicago, 111. 
Smoke Jacks, Asbestos. 

Frankling Mfg. Co., Franklin, Pa. 
Special Machinery. 

Gta,rvin Machine Co., New York. 

Stockbridge Machine Co., Worcester, 
Mass. 
Special Pipe Machinery. 

Merrell Mfg. Co., 'Toledo, O. 
Special Railroad Machinery. 

Nichols. Geo. P. & Bro., Chicago. 
Speed Indicators. 

Starrett Co., L. S.. Athol, Mass. 
Speed Lathes. 

Stockbridge Machine Co., Worcester, 
Mass. 
Spelter. 

New Jersey Zinc Co.. New York. 
Spike Machines and Shears. 

National Machinery Co.. Tiffin, O. 
Spring Coliers. 

Garvin Machine Co.. New York. 
Spring Dampeners. 

McCord & Co., Chicago. 
Springs. 

Pittsburg Spring & Steel Co.. Pitts- 
burg, Pa. 
Spring Steel. 

Mclnnes Steel Co., Corry. Pa. 
Stand Pipes. 

American Valve & Meter Co., Cincin- 
nati. O. 
Staybolt Machinery. 

Acme Machinery Co., Cleveland. O. 

Foote-Burt Co., Cleveland, O. 

Landis Machine Co., Waynesboro, Pa. 

National Machinery Company. Tiffin, O. 
Staybolt Sleeves. 

Am. Balance Valve Co., Jersey Shore, 
Pa. 
Staybolt Taps. 

Standard Tool Co.. Cleveland, O. , 
Staybolt Threading Machines. 

Acme Machinery Co.. Cleveland. 

Foote-Burt Co., Cleveland, O. 

National Machinery Co., Tiffin. O. 
Sta/bolts, Flexible. 

Fiannery Bolt Co., Pittsburg. 
Steam Couplers. 

Safety Car Heating & Lighting Co., 
New York. 
Steam Hammers. 

Chambersburg Engineering Co., Cham- 
bersburg. Pa. 
Steam Traps (Automatic, Car Service). 

Safety Car Heating & Lighting Co., 
New York. 
Steam Valves. 

Homestead Valve Mfg. Co., Pittsburg, 
Pa. 
Steel. 

Mclnnes Steel Co., Corry, Pa. 
Steel Axles. 

Cleveland City Forge St Iron Co., 
Cleveland. O. 

Mclnnes Steel Co., Corry, Pa. 

Steel Car Paints. 
Detroit Graphite Mfg. Co., Detroit, 

Mich. 
Heath & Milligan Mfg. Co.. Chicago. 
Lucas & Co.. John, Philadelphia, Pa. 
St. Louis Surfacer & Paint Co.. St. 
Louis, Mo. 



Steel Castings. 

Chester Steel Castings Co., Phlla., Pa. 

Gould Coupler Co.. New York. 

McConway & Torley Co., Pittsburg, 
Pa. 
Steel Emery. 

Pittsburg Crushed Steel Co.. Pitts- 
burg. Pa. 
Steel Foundry Equipment. 

Whiting Foundry Equipment Co., Har- 
vey, 111. 
Steel Lockers. 

Merritt St Co.. Philadelphia. 
Steel Platforms. 

Gould Coupler Co., New York. 
Steel. Tool. 

Baldwin Steel Co., N. Y. City. 

Mclnnes Steel Co., Corry, Pa, 
Steel Trucks. 

Bettendorf Axle Co.. Chicago. 
Stocks and Dies. 

Armstrong Manufacturing Co.. Bridge- 
port, Conn. 
Storage Batteries. 

Gomd Storage Battery Co., New York. 
Storage Systems for All Kinds of Oil. 

Bowser & Co., Inc.. S. F., Ft Wayne, 
Ind. 
Structural Iron Paints. 

Detroit Graphite Co.. Detroit. Mich. 

Heath & MlUigan Mfg. Co.. Chicago. 

Lucas & Co.. John, Philadelphia. 

St. Louis Surfacer & Paint Co.. St 
Louis. Mo. 
Surfacers, Coach and Locometlve. 

Heath & MUligan Mfg. Co.. Chicago. 

Lucas & Co.. John. Philadelphia. Pa. 

St. Louis Surfacer & Paint Co., St 
Louis. Mo. 
Surveying Instruments. 

Hanna Mfg. Co., Troy, N. Y. 

Kolesch & Co.. New York. 
Swing Saws. 

American Wood Working Machinery 
Co.. New York. 

Bentel & Margedant Co.. Hamilton, O. 

Smith, H. B. Mach. Co., Smithville. 
N. J. 
Switches & Switchstands. 

Indianapolis Switch & Frog Co., 
Springfield, O. 
Tanks. 

American Valve & Meter Co.. Cincin- 
nati, Ohio. 
Tanks and Pumps, Oil Storage. 

Bowser & Co., Inc., S. F.. Ft Wayne. 

JSTatlonal Oil Pump & Tank Co., Day- 
ton, O. 
Tank Valves, Locomotive. 

American Valve & Meter Co., Cincin- 
nati, Ohio. 
Tapping and Reaming Machines. 

Garvin Machine Co.. New York. 
Taps and Dies. 

Geometric Tool Co., New Haven, Conn. 

Standard Tool Co.. Cleveland, O. 
TapSf Collapsible. 

Geometric Tool Co.. New Haven. Conn. 
Taps, Pipe. 

Standard Tool Co., Cleveland, O. 
Tender Trucks. 

Bettendorf Axle Co.. Davenport la. 
Tenoning Machines. 

(See wood Working Machinery.) 
Threading Machines, Pipe. 

Armstrong Mtg. Co., Bridgeport. Conn. 

Merrell Mfg. Co.. Toledo, O. 
Threading Tools. 

Armstrong Bros. Tool Co., (Chicago. 

Landis Machine Co., Waynesboro, Pa. 
Three*Way Valves. 

Homestead Valve & Mfg. Co., Pitts- 
burg. Pa. 
Tire Heating Apparatus. 

Macleod & Co., Walter^ Cincinnati. Q. 

Railway Materials Ca, Chicago. 

Simpson. W. M., Chicago. 

Wells Light Mfg. Co., New York. 
Tool Grinders. 

Armstrong Bros. Tool Co.. C3iioago. 
Tool Holders. 

Armstrong Bros. Tool Co., Chicago. 

Western Tool & Mfg. Co.. Springfield, O. 
Tool Posts. 

Armstrong Bros. Tool Co., Chicago. 
Tool Stands. 

Western Tool & Mfg. (}o., Springfield, O. 
Tool Steel. 

Baldwin Steel Co., New York. 

Mclnnes Steel Co., Ckirry, Pa. 
Tool Steel Forgings. 

Mclnnes Steel Co., Corry. Pa. 
Tools for Machinists. 

McCrosky. F. B. Mfg. Co.. Meadvllte. 
Pa. 

Mclnnes Steel Co., Corry Pa. 

Standard Tool Co.. Cleveland. O. 
Track Bolt Headers. 

National Machinery Co., Tiffin, O. 

Track Drills. 
Baldwin Steel Co., New York. 
Mclnnes Steel Co.. CJorry, Pa, 
Standard Tool Co., Cleveland, O. 
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Books 



Railway 



Shop Men 



E carry the largest stock of mechanical and technical 
books in the United States, and have unequalled 
facilities for promptly supplying any book published. 

We issue catsJogues describing the authorities on Loco^ 
motive Running and Shop Work, Foundry and Forge PraC" 

tice, Car Building and Painting, Boiler Design and Construc- 
tion, Handling of Electrical Machinery, and Mechanical and 
Technical Hand and Shop Books, which we supply gratis 

on application, and solicit inquiries on all works relating to 
these or other mechanical branches. 



D. VAN NOSTRAND COMPANY 



Publishers and BookseUers 



23 MURRAY, and 27 WARREN STS.. NEW YORK. 
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Track Tools. 
Mclnnes Steel Co., Corry, Pa. 

Traok Wrenches. 

Ooes Wrench Co., Worcester, Msiis. 
Transfer Cranes. 
Whitlns Foundry Equipment Co., Har- 
vey, 111. 
Transfer Tables. 
Nichols, Geo. P. & Bro., Chicago. 
Whltlnff Foundry Equipment Co., Har- 
vey, m. 
Trap Door Rigging. 

Gould Coupler Co., New Tork. 
Transmission Machinery. 

Sellers & Co., Wm., Philadelphia, Pa. 
Triple Drum Sanders. 
Smith. H. B. Mach. Co., Smithvllle. 
N. J. 
TruckSi Cars and Barrows. 
Smith, J. D.. Foundry Supply Co., 
Cleveland, O. 
Truck Bolsters. 

Bettendorf Axle Co., Chicago. 
Turnbuckles. 
Cleveland City Foirge & Iron Co., Cleve- 
land. O. 
Turning Lathes. 
American Wood Working Machinery 

Co., New York. 
3entel & Margedant Co., Hamilton, O. 
<Garvln Machine Co., New York. 
Prentiss Tool & Supply Co., New 

York. 
Smith. H. B. Mach. Co.. Smithvllle. 
N. J. 
"Turn and Transfer Tables. 

Nichols, Gteo. P. & Bro., Chicago. 
Sellers & Co., Wm., Philadelphia, Pa. 
Whiting Foundry Equipment Co., Har- 
vey, ni. 
Turntable Tractors. 

Nichols, Geo. P. & Bro., Chicago. 
Turret Lathes. 

BuUard Machine Tool Co., Bridgeport, 

Conn. 
Garvin Machine Co.. New York. 
Prentiss Tool & Supply Co., New York. 
Warner & Swasey Co.. Cleveland, O. 



Twist Drills and Reamers. 
Mclnnes Steel Co., Correy, Pa. 
Standard Tool Co., Cleveland, O. 

Uncoupling Brackets. 
Gk>uld Coupler Co., New York. 

Unions, Pipe. 
JefTerson Union Co., Lexington, Mass. 

Universal Forging Machines. 
AJax Mfg. Co., Cleveland, O. 

Upsettina and Forging Machines. 

Acme Machinery Co., Cleveland, O. 

Ajax Mfg. Co., Cleveland, O. 

The National Machinery Co., Tiffin, O. 

Williams Tool Co.. Brie. Pa. 
Valve Grinding Material. 

Pittsburg Crushed Steel Co., Pitts- 
burg, Pa. 
Valve Millers. 

Warner & Swasey Co., Cleveland, O. 
Valves. 

American Balance Valve Co., Jersey 
Shore, Pa. 

American Valve & Meter Co., Cincin- 
nati. O. 

Homestead Valve Mfg. Co., Pittsburg, 
Pa. 
Valves, Main Balanced. 

American Balance Valve Co., Jersey 
Shore, Pa. 
Vapor Lamps, Mercury. 

Cooper Hewitt Electric Co., New York. 
Varnish Remover. 

Ellis-Chalmers Co., Dedham, Mass. 

Lucas & Co., John. Philadelphia. Pa. 

Parrott Varnish Co., Bridgeport, Conn. 
Varnishes. 

Anglo-American Varnish Co., Newark. 
N. J. 

David B. Crockett Co., Bridgeport, 
COnn. 

Heath & MiUlgan Mfg. Co., Chicago. 

Lucas & Co., John. Philadelphia. 

Parrott Varnish Co., Bridgeport, Conn. 
Vertical Spindle Milling Machines. 

Garvin Machine Co., New York. 
Ventilators. 

Globe Ventilator Co., Troy, N. Y. 
Vestlblues. 



The SiMDARD Tool Ca 

TWIiST DRILLS 




We make Taper and Straight Shank Drills of either 
Carbon or High Speed Steel. All kinds off drills to fit 
track drilling niachines» such as Buda, Paulus* 
Thompson, etc. Also Ratchet Shank Drills. 

Clevelandt 0., and 94 Reade St, New TorK 



Oould Coupler Co., New York. 
McConway & Torley Co., Flttsburv. 
Pa. 

Vises, Pipe. 
Henderer's A. L. Sons. Wilmington. 
Del. 

Vises, Quick Acting. 
Armstrongr Manufacturlngr Co.-, Brldge- 



I)Qrt, Conn, 
rati "~ 



National Machinery Co., Tiffin, O. 

Vise and Tool Stands. 

Western Tool & Mtg, Co., Sprinfffleld. 
Ohio. 
Washer Machines. 

The National Machinery Co., Tiffin. O. 
Waste, Wool and Cotton. 

Franklin Mfgr. Co., Franklin, Pa. 
Water Columns. 

American Valve & Meter Co., Cincin- 
nati, Ohio. 
Water Tanlcs. _ 

American Valve & Meter Co., Cincin- 
nati, O. 
Weighing Apparatus, Portable, for Cars 

and Locomotives. 

Macleod & Co., Walter. Cincinnati, O. 
Wheel Presses. ^^ 

Chambersburg Bnglneerlngr Co., Cham- 

bersburiT* Pa. . . _ 

Sellers & Co., Wm., Philadelphia, Pa. 

Window Strip. Metallic. _ 

Metal Plated Car & Dumber Co., New 
York. 
Woodworking_ Machinery. 

American woodworking Machinery Co- 
New York. 

Bentel & Margedant Co.. Hamilton. O. 

Greenlee Bros. & Co., Chicago. 

Marston Co., J. M., Boston. Mass. 

Smith. H. B. Mach. Co., SmithviUe. 
N. J. 
Wrecking Lights. 

(See Contractor's Lights.) 
Wrenclies. ^ 

Armstrong Mfg. Co.. Bridgeport, Oram. 

Coes Wrench Co., Worcester, 
Zinc and Zinc Oxide. 

New Jersey Zinc Co., New York. 



Railway 
Master Mechanic 



ONE TEAR 



ONE DOLLAR 



JOHN McKIM & CO. 



(BsUbllthed 1825) 
Successors to QBO. W. MBTZ A SONS 



BRUSH MANUFACTURERS 

for Railroads, FactoritStlnstittitioQs, ChincfieB, 
Sdiooltr Stores, Offtcei, Homes* 

131 North Tenth Street, Philadelphia, ?h 



FERGUSON OIL FURNACES 



Chicago 



The Railway Materials Company 



N«w York 
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HOLMES' METALLIC PACKING 



Packing that 
laita and. 
aavmi Contiff 
ual Packing 



i Packint Co. 
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THE WARNER & SWASEY COMPANY 



CLEVELAND, OHIO, U. S. A. 

NEW YORK OFFICE: Singer Building, 149 Brotdwiy. 



Hollow HexigoD Turret Lathei Turret Screw Michtne* Brui-wcnting Machine Toob 



«. 2 Mtctimi. 2Ki24" 



HOLLOW HEXAGON TURRET LATHES 

Every modern facility for the rapid and accurate production of lathe work provided. 
Built in four sizes — i>^xi8, 25^4x24, 3^x36 and 4^^x36 inches. 

See abo Tumi Screta Machmea, Univetaal Turret Lathes and Plain Turret Lathes, pages 31, 32, 33 
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THE WARNER & SWASEY COMPANY 



CLEVELAND, OHIO, U. S. A. 

NEW YORK OFFICE: Singer Boilding. 149 Broidwiy. 



Hollow Hexigan Turret L«thet 



TuRei Screw Mtchin. 



Bnut-working Michioe Tool* 



TURRET SCREW MACHINES 

New designs: Automatic Chuck and Bar Feed — Geared Feeds; positive; changeable instantly 

— Independent Stops for turret. Great strength and rigidity. 

Built in eight sizes— V& to 35^ capacity, bar stock; 10 to 20 inch swing. 

See also Hollow Hexagon Turret Lathes, Universal Turret Lathes, and Plain Turret Lathes, pages 30, 32, 33 
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THE WARNER & SWASEY COMPANY 

CLEVELAND, OHIO, U. S. A. 

NEW YORK OFFICE: Singer Building, 149 Broidwiy. 
Hollow Hexagon Tarret Ltihea Turret Screw Michtnc* Bno-workiag Michme Tooli 



UNIVERSAL TURRET LATHES 

Especially adapted for general manu&cturing work, repair parts etc., in brass and iron. 
Built in sizes 16 to 24 inch swing. 

See o/so Hollow Hexagon Turret Lathes, Turret Screw Machines and Plain Turret Lathes, pages 30, 31, 33 
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THE WARNER & SWASEY COMPANY 

CLEVELAND, OHIO, U. S. A. 

iiu NEW YORK OFFICE: Smger Building, 149 Broadwty. 
Hollow Hexagon Turret Ltthci^pX Turret Screw Michinei Bnu-working Machise Tool* 



TURRET LATHES— FOR BRASS AND IRON WORK 

Built in a variety of styles and sizes, particularly adapted for the manufacture of Valves and 
Cocks as well as other duplicate parts in bras and iron. 

5ee aUo Hollow Hexagon Turret Lathes, Turret Screw Machines and Unioeaal Turret Lathes, Pages 30, 31, 32. 
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Standard Arch Bar Drill 

Built in two sizes, six and eight spindles. Designed and built 
with great care, with absolute rigidity a feature. Cross Rail, 
Uprights and Table of heavy section throughout to prevent 
deflection under cut, occasioned by the fact that all the drills 
are fed through the Arch Bar simultaneously. 

Miter Gears are all forged with Planed Teeth, are of large pro- 
portions, securely hous^ in bearings which are a part of the 
spindle head, depending in no way for support upon driving 
shafts or spindles. 

Table well supported between housings, fed through Rack and 
Pinion under center line of spindles. 

Feed is positive and powerful, through gearing provided with 
automatic knock off at any desired point. 

Machine is susceptible to minor changes to meet practically any 
Arch Bar proposition. 

Full specifications and details cheerfully furnished. 

The Foote-Burt Company, Makers 

CLEVELAND, OHIO 
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No. 5 Independent Feed Drill 



Spindles adjustable along the rail for different center distance. Any one or number of aplndles can be 
thrown out by means of individual clutch while the machine Is In operation, overcoming the necessity at 
stopping all the spindles It but one or a part of the drills need attention. Closest centers between any two 
heads, 8 Inchee. Outside spindles when adjusted to greatest center distance, 97 Inches. Power feed to spindles 
cf 12 Inches with automatic knock-off. Table adjusts vertlcany on uprights 14 Inches. Maximum distance 
nose of spindle to top ot table, 26 Inches. Width ot table. 24^ inches. 

For railroad shop lise, we generally equip this tool with arch bar fixtures as shown In cut. and when so 
furnished, we can give an output of drilled arch bars nearly equal to any standard arch bar drill In the 
market. At the same time the user has a machine that can be used on any other class of drilling, running 6 
spindles with one operator on brake levers, truck frames, steam cheat covers and general car and locomo- 
tive work, cutting the piece cost of drilling from a single spindle drill with one operator to the output of 6 
spindles with same operator. 

Built In various sizes to meet the jreneral conditions of 
Locomotive and Car Shop work 



We would like to tell you of tome of the roidt uting thete tooli. 
A csrd will bring you complete details. 



CAc FOOTE-BURT COMPANY Makers 

CLEVELAND, OHIO 
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Stop Breaking DriUs! 

Tbia drill of ours has a capacity up to and Includlns 
2U-In. high speed drills, to their full cutting capacity 
In steel, without splitting the drill. The reason for 
this Is that the machine Is extremely rigid and there 
Is absolutely no deflection between the noae of spindle 
and the table. 

The No. 25 High Duty Drill 

does not allow the drill to dig in and talce two or 
three times the feed It Is capable of, which results 
in brealiage. It gets the full efficiency out of any 
drill, either high speed or carbon, up to the capacity 
of Its cutting edge. Built In sizes 24 In., 36 In. and 
44 in.; and there are a lot of good Interesting facts 
about these tools that are yours tor the asking. 



The FOOTE-BURT COMPANY 

CLEVELAND, OHIO 



RELIANCE 
Bolt Cutter 

There is a reason why this ts 
such a sabsfactory machine, 
and a lot of this reason is in the 

Die Head 

We will gladly give you s<Hne 
facts worth having about this 

' ' tooL 

Built in all ituidud litM 

TheFoote-BurtCo. 

(Maken) 

CLEVELAND. OHIO 
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— Mud King and Mue 5he( 

Tliese machines provided with auxiliary cross rails, wmcn are 
movable on the meiin cross rail, on which are mounted a suitable 
number of drilling heads, easily adjustable to any multiple of the 
rivet spacing in Mud Rings or Flue Sheet Holes in Flue Sheet 
and, by the movement of auxiliary cross rails latterly and cross 
movement of the table, the complete layout in this class of work 
is completed without individual udjustment of spindles. Elach 
spindle has independent power feed automatically knocked off at 
jmv desired point, or discormected bv operator without stopping 
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Forgjing' Machinery 

FOR 

The Forg'e Shop 



AJAX No. 9 BULLDOZER. REVERSIBLE CROSS HEAD 
Aiu BulUozen Buih in Sizei tiom No. 3 to No. 12 



AJAX UPSETTING AND FORCING MACHrNE-MOTOR DRIVEN 
Buih in Sizet from ^ io. Is 6 m. 

MAKING MACHINERY FOR MAKING FORGINGS IS OUR SPECIALTY. 

WRITE VS rOR II,I,V9TltATKD BOOK or rORCIMGS. 

THE AJAX MFG. CO., Cleveland, Ohio 

N«w Turk Offlc*. 149 Broadway Chicaia Office, 621 Harinutte BIdi. 
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CLEVELAND CITY FORGE & IRON CO. 

F ►] QI [S 

OF ALL KINDS 

For Cars, Locomotives and Machinery 

THE LARGEST MAKERS OF- — 



Perfect Turnbuckles 

=IN THE WORLD 

Clevis Nuts, Brake Jaws, Pins, 
Drawbar Yokes, Upset Rods Etc. 

CLEVELAND CITY FORGE & IRON CO. 

CLEVELAND. OHIO 
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r A VIM MILLING 
\J£\ Till MACHINES 

EspoGialiy Adapted for Railroad Shop Work 



Special 
Advantages 



Thirty per CMit mort fHp o 
knee on main tttxoa. 



No Jammlns under tiMLvy 
overhunx loada. 

Dlvldlns Head with auick In- 
dex. 

Cuts all number* to ItO. 

All even Dumberi and by Ave 
to 300. 

All numbers by thrM to seo. 

Deep, wide tftble. 

L«Tce table feed acrew, 

Btaady feed notloaable In cut- 
tins Bplrala. 

Spindle ■pe«da In geometrical 



Range from 8 to <4« rev. 
Heavily back geared. 
PoBltlve drive to arbor. 
Arbor forced in or out by 

Blevatlns acrew teieicoplng 

and ball thrust 
No hole needed In floor. 
Fine poaltlve feeds from apln- 

die. 
Fast feeds from countenbatti. 
Instantaneous cbangea. 
Ten s[o» and ten fast. 
Stool change gears In oil bath. 
Safety shear pin. 
Feeds In all direcllons, table 

In and out. and up and down. 
Range from .001 Inches per 

turn to 12 Inches per minute 
Stnrt, stop and reverse ail 

feed motions by one handle. 
Table swivels clear around. In 

line with spindle, on Uni- 

Inlerchangeable band wheels 

Micrometer resdlng to all 

feeds. 
Hammered, crucible steel spin- 
■ Belt or rtotor Driven. alca. 

WRITC FOR CATALOG 

THE GARVIN MACHINE CO. 

SPRING AND VARICK STREETS, . . NE^W YORK CITY. 

AQENTEI— Chicago, Cleveland and Detroit. Manning, Maxwell & Moore. Providence, Thornton Machinery Co. Boston. Thoe. 
Crowther & Co.. ITO Oliver St. Philadelphia, E. L. Praser, *>22 Arch St. San Francisco, J. L. Hicks, 96T HowMd Bt. 
Lob Angeles. L,. Booth & Son, 262 S. Los Angeles Bt. Charlotte. N. C, Textile Mill and Supply Co. Mexico. Manning, 
Maxwell & Miwre, Apartado 418 
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Philadelphia, Pa. 



Modern Machine Tools 



Among the Took, etc, of our manufacture wliicli sliould l>e in every Raitway Shop Up to Date, 
the following aie particularly commended: 

OUR NEW DRIVING WHEEL LATHE WITH TURRET RESTS 

OUR NEW "DOUBLE HEAD" AXLE LATHE WITH SPECIAL DRIVERS 

OUR NEW CAR WHEEL BORING MILL WITH AUTOMATIC CHUCK AND AUTOMATIC CRANE 

OUR NEW ROD DRILLING MACHINE 

OUR NEW PLANING MACHINES WITH PNEUMATIC CLUTCHES, OR WITH SHIFTING 

BELTS, AS PREFERRED 
OUR NEW LOCOMOTIVE CYLINDER BORING MACHINE 
OUR NEW LONG STROKE STEAM HAMMERS 
OUR TOOL GRINDING AND DRILL GRINDING HACHINES 
OUR SYSTEM FOR THE TRANSMISSION OF POWER 
OUR INJECTORS FOR LOCOMOTIVES 
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24-Inch Stockbridge (t:::^) Crank Shaper 



fMOTOR CONNKCTKO 



■■IT'i A WORKER" 

SOME SPECIAL FEATURES: 

STOCKBRIDGE PATENT (TWO-PIECE) CRANK MOTION gives to all Stockbrldgi? Shapers an <?ven cutting speed thru the 
entire lenittti of rut. with a quick return of between three to four times the cutting speed. 

AUTOMATIC DOWN FEED TO HEAD Is absolutely "Fool Proof and positive. 

AUTOMATIC CROSS FEED TO TABLE In either dlrecllon. 

TELESCOPIC SCREW wllh ball thrust brarlngs for ralslnK and lowering tahle. 

RAM that can be pel and adjusted to any length of stroke. 

ADJUSTMENTS can all be made while the machine Is In operation. 

TAPER PACKINGS adjusted from either end by means of screws to take up all wear and assure perfect alignment. 

TABLE SUPPORT that supports. This Table Suppon Is aulomalically adjusted to the dltTcrent heights of table and gives 
a bearing the entire length of table. 

MICROMETER COLLARS graduated to read to one thouaandlhs of an inch. 

The above cut shows motor arrangement with our Belt Drive. Notlct that the Idler Is connected with the Motor Pulley 
thru gears. The advantage In this Is very obvious. Were It possible for the belt on Motor Pulley to iJlp. the Idler, thru 
gears, would then become the Driver, The large amount of effectual belt contact thus obtained makes this about as 
positive as a Chain Drive. 

The Shaper la Back Geared and. with Variable Speed Motor, gives flfty-lwo changes In ram speed. Bam can be stopped 
or started In any position without stopping tbe motor. Silent Chain Drive will be furnished If desired. 

Auk for sheet numbered B-1 for complete specifications. 

We make a full line of Shapers and Attachments, Special Atlachmenls to order. 



STOCKBRIDQE MACHINE COMPANY 

WORCeSTER, MASSACHUSETTS, U. S. A. 
.' NOa-Bancnl-PoiKl Co, New York. N. Y. 
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The "GEOMETRIC" Line 



Self-Openins and Adjustable Screw Cutting Die Heads for all makes, sizes and conditions of Automatic 
Screw Machines and Hand Operated Turrets. 



Adjustable Collapsing Taps, made in several types and in sizes from ^-inch standard pipe up, also for 
special tapping in proportionate sizes, and made for nse on Drill Press or Turret Lathes. 

Adjustable Hollow Milling Tools, specially made for Brass Finishing and can also be used for various 

classes of light cutting on any metal, and can be furnished in a large variety of sizes. 
Taper Threading Die Heads for use on Hand Operated Turrets, made to special order and for any diam- 
eter, length and taper of thread desired. 



Improved Reversing Tap Holders for Drill Press or other Live Spindle for handling all sizes of common 
hand taps, reversing at three times the speed of tapping. 

Expanding Reamers, made for various classes of special work, and furnished only to order. 

5PECIAL T00L5 AND MACHINERY 



>r complete ■pcclllcatfoni of the work to be done, and we i 
nale on ■ (allablc oatllt of tool* to meet tbe reqnlrcmen 



THE GEOMETRIC TOOL COMPANY, 



NEW HAVEN, CONNECTICUT 
U. S. A. 
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"Tried in vain for 
several days with all 
kinds of steel saws, 
and finally, 

WITH A STARRETT SAW" 



t f urajg (gte'flemircat. 



VICKSBURG, MISS., HAS A NEW $60,000 
JAIL BUILT ON UP-TO-DATE PRINCIPLES 



Special Dispatch to the Globe* Democrat. 

VICKSBURG, MISS.. Jan. 4.— The new 
$60,000 iail in Warren county, which sits 
in the heart of Vickfiburg, is notlonly 
rr xiem and up-to-date in appearance, but 
is fitted with the best appliances for keep- 
ing criminals. This jail will be completed 
and occupied probably within the coming 
month. The placing in of the steel cages, 
which are being put in for the puri>ose of 
holding daring or desperate criminals, and 
the United States prisoners, many of 
whom are held here pending terms of fed- 
eral court, is surrounded with an unusual 
amount of general interest, as these steel 
cages, four in all, are a separate and dis- 
tinct contract from the jail itself, and in 
their building the Warren county board 
of supervisors have taken action which 
has startled the entire south. 

When the contract for building the jail 
was let, it was decided that in addition to 
the original plan of building the structure, 
which was given to the Hull Ck)nstruction 
Company of Jackson, that bids be adver- 
tised for to place in it these steel cells 
with the view of getting something which 
was entirely safe for holding criminals, as 
our old jail met with several jail deliveries 
in recent years through weakness of con- 
struction. The board of supervisors de- 



cided to make the effort to set something 
proof against escapes, so bids were adver- 
tised for tool -proof cells, and such con- 
.struction as the most astute and clever 
criminal could not escape. It was also 
said that practical tests would be made, 
so the contractor or firm had best offer 
something good. A St. Louis house, at a 
cost of $17,000, agreed to take the build- 
ing of these cells, and they were put up. 
Not satisfied with the mere testimonials, 
the board of supervisors then engaged 
John Clu'istian, a local steel and iron 
worker, and made him the offer that if he 
could cut his way out of these cells he 
would be given 1 ^ per cent, of the con- 
tract price. Christian tried in vain for 
several days with all kinds of steel saws, 
and finally with a Starrett saw, an inex- 

Eensive one. out of all the lot, in four 
ours sawed out of the bars. It was 
amazing to the board of course, and will 
be equally so, no doubt to the St. Louis 
firm, as it will now either have to furnish 
a new set of cells that are tool- proof, or 
forfeit the contract. The forethought 
and discretion of the board of supervisors 
has been given much praise here, and 
many cities in the st^te are getting ready 
to make a similar test of their "so-called 
tool-proof " jail cells. 



THIS IS 




THE SAW 



No. 250. 



Flexible Back. Common teeth, 1 4 to the inch. Made in 6, 7, 8, 9, 1 0, 1 1 and 1 2 inch sizes. 
One 61 our deven styles o( Hack Saws that "cut quicker and last longer". 

S«ad for C»tAlotf«ra No. K R. and Spacial H»cK Sa^it BooKlot. 



.022 thicL 



THE L. S. STARRETT CO,. ATHOL. MASS.. U.S.A. 



New York, 123 Uberty Si. 



Chicago, 18 5o. C«iial ^t. 



Loadoo, 16S Queen Victoria Si., B. C. 
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"The Cinciniiati" improved Power Punches, Shears and Rolls 



Up-to-Date Railway Shop Equipment 



The Cincinnati Punch and Shear Co., Cincinnati, oiiio, u. s. A. 
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NATIONAL BOLT CUTTER. 



1^^^^ 



NATIONAL BOLT HEADER. 



National Bolt Cutters. 

National Boh Headers — for square and hex. bohs. 
National Forging Machines — for miscellaoeous woik. 
National Rivet and Track B<Jt Headws — for single blow woHc 
National Nut Tappers. 

NaUeaal "Tooti' an ballt for dlicrlmlnallng wen. 
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BIG TOO 



■FOR= 



BIO WO 



Try a 6-foot Wrench or a 
inch Wrench in any way 
sec that they are all we cI 
in finish, strength and matei 

50 Sizes, 5 Stylei 

THIS SHOWS A 6-FOOT 

Key Model Wk 

and the other end of the 1 
a 4-inch Steel Handle Wrei 
both perfectly adapted to 
work they are intended 

GOES QUALITY am 
GOES WAR! 

assures to the user the 
most for his money. 

72-lnch Wrench 

Weight, i66'/i lbs. 
Opens I 2 inches. 
Jaws, Si4 inches deep. 



WRITE FOR INFORMATION 
AND CATALOG 



GOES WRENCH CO. 

WORCESTER, MASS. 
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I THE CASE MFC 

NBW TOU-MCIm, Ummt A Ca., Wot ! 




ARM«TRONG\S 

Stocks and Diei. Pipe Cutting and Ttueading Machines* 
Vlset, Adjustable BusliiBg% Ratchet Attachments, Nif^le 
Holden and Wienchet. 

Ltek for our ume 



The Armstrong Mfg. Co. 

Bridtepoit, C»fia„ U. S. A. 



Landis firioding Machines 



ADAPTED FOR 



Railway Shop Service 



ThcM michinei not only are manufacturing tools, 
bnt ve indtipenMble tor repairing piston rods and valve 
Items after lervtce, producing ■ degree ot accuracy 
impowble to obtain by turning. The emery wheel 
and center are special design, beiog offset tor grinding 
. ■■< 11 li. svlaf, ^'**' '° P'"*" lieadi and ihoulders. 
N I*. ket*M (Mitn. <Hb-b u4Rii ■■■swin, Mt ■•■ kttwMiMiMrt. The gaps are made any ' Suitable Width ; No. 17 will 

This machine is adapted lor grinding all work that can be carried by ■ ■<''"'' *">'^ " P«>i«<ions up to 3»«. 
face plate or chuck, internal or external. Also tor tool room work, a 
genml line, including regular and special tools, which are common to r*''- 
road shops, and by the use ol spenal attachments a large variety of at 
tiona] grinding operations can be performed. 

Thii machine is indispensable lor grinding and regrinding spiral-si 
and inserted tooth lurtace mills. Send tor cacalogae. 

MANUFACTURED BY 

LANDIS TOOL CO. 

WAYNESBORO, PA., U. S. A. 

4aum-W. E. Fludnn. 3CB SshoAsId Bulldlni. Clnrelud. Oblo. ud HS UoD- 
■dnook BIk.. OhlsMa. 111. Waller H. FoHcrOo. U4 Llbartl St., NvaYorir. 0. W. 
Barton, Orlfllhi a Oo.. LondDn. 8cliiu:budt a Bohatte, Beilln. Vleou. Stock 
holm. at. Falerrtmri. Altrcd B, QcbatEs. Oaloene. BruiKli. Lltgt. Pirla. Ullan 
ud Bllbu. &. R. William. Kiiii)iiiiBTiOD.. Toronto, Wimnin. t WllKn. Mod. 
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Na. ZZt-Vertkal Antoulk HoUaw Cblid MortiHr. 



r 



Q 

R 
E 

E 

N 
L 
E 
E 



I. U>— Vertical Car Boriiv MmMm wia Unlvcru] SplrilM 



No. 3H-exlr« Raote Horliaalat Car Barlaf Macblae. 



Ne. S25— Vertical AatamallG Car Sill TcaaalBf Macblae. 



nNEST IN DESIGN AND WORKMANSHIP. FASTEST IN OPERATION 

Greenlee Bros. & Co. 



ROCKFORD, ILL. 



CnlCAOO, ILL. 
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GOULD FRICTION DRAFT GEAR 



y 
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TRAIN 



LIGHTING 

iStorag'e Batteries 

Are iUly described in our Catalogae J—Part IV. 



GOVLD TRAIN UGHTING BATTERIES 

Are made in various types and 
styles and have been very generally 
adopted by many of the large 

AMERICAN TRUNK LINES 

We shall be pleased to send you full 
particulars and literature on the subject 



f iJl# f tinragc^i^^ Cfc, 

341-347 Fifth Ave., NEW YORK WORKS: Depew. N. Y. 



CHICAGO 

Rookery BIdg. 

TORONTO, ONT., 

62 Welllnztoii St., W. 
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CLARK'S !!™l: sand DRIER 



THE accompanying illustration shows 
one of the Clark "Perfect" Sand^ 
Driers, which are manufactured by 
J. J. Parkhurst, of Chicago. This sand 
drier received the premium as the best 
sand drier at the National Exposition of 
Railway Appliances, and it is in extensive 
use not only throughout the United States 
but in Canada, Europe and South Amer- 
ica. These driers are built in the fashion 
of an hour glass, the wet sand being shov- 
eled against the stove, and as it dries it 
runs out through apertures in the perfor- 
ated ring which surrounds the bottom of 
the hopper. The amount of sand that 

will pass through this machine in a given time is variable and depends largely 
upon the conditions under which it is used; that is to say, how wet the sand is 
when it is put in .the hopper and also the intensity of the fire maintained in 
the stove. The furnace is arranged to use any kind of solid fuel such as hard 
or soft coal or wood. The driers are for use with clear sand only, as earth 
or clay will merely bake and will not discharge itself from the machine. 
These driers are claimed to be the best ever put upon the market for prepar 
ing sand for use on locomotives and street cars. 

SEVERAL THOUSANDS OF THESE DRIERS ARE NOW IN USE 

Capacity: No. i dries about i o tons and No. 2 

dries 5 tons per day, according to conditions. 

We ritrrii e-jctva pttrtx in florl; iimJ van Jill orders for repiiim icitlioul delay. 

PARKHURST ® WILKINSON CO. 

CHICAGO, ILLINOIS 
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Reinforced Corrugated Asbestos 

Roofing and Sheathing 



NO PAINT 
FIREPROOF ^^^I^^^H^^^^^^^* EVERLASTING 




NO RUST 



Asbestos 'Xentury'' Sheathing and Shinifles 



ASBESTOS LUMBER SMOKE JACKS 



K. ® M. 85 cSt Mag'nesia Locomotive Laggin^f 



ASBESTOS PIPE COVERING AND ASBESTOS 

RAILWAY SUPPLIES 



Wool and Cotton Waste 



Franklin Manufacturing Co- 



C J. S. MILLER. Piendeot 



Franklin, Pennsylvania 
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THE 



McCONWAY 




TORLEY CO. 



PrrrsBURaH, Pa-, U. S. A. 



The original manufacturers of the M. 
C. B. type of coupler for locomotives, 
freight cars and passenger equipment. 



SOLE MANUFACTURERS OF 



Th. JANNEY 



The 



KELSO 



The 



PITT 



The JANNEY "X" Coupler. 



The BuhOUp 3»Stem Equipment for passenger service 



and 



The Buhoup Vestibule 



All strictly UP-TO-DATE devices 
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TME 



STEEL CAR 




AR conipany.co'l.umbus"d7V 1 



GONDOLA DUMP CARS. STEEL UNDERFRAMES 
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The McKim Gasket 



ResiBeot non-vulcuiizing pacldng endoMd m a coppta ihdL 
Form* a natural ocpanaion j«nl, which cannot be blown out 
Made in almoal any tize or Aapt and ol a variety o( tnaleriak. 
Capable of being reai^lied. 
San^>le9 gladly fumiUied. 

The McCord Force Feed Lubricator 

Made in different styles to meet varied lequirements : 

Stabraiary, loccMnotive, automobile, etc. 

Sqtarate pumps for each outlet capable of independent adjustment. 

Its Use Insures: 

Unfailing, regular and inttantaneous delivery of oil to parts to be iubiicaled and m propottion 

to speed. 
Eaty, potibve and individual regulation of oil to be dieted to each bearing. 
Automatic delivery and ceuabon of oiling when the engme starts and slops. 

McCORD AND COMPANY 

1^4 Old Colony Building, NEW YORK OFFICE : 

CHICAGO 24 Broad Street 



Builders of LIGHT LOCOMOTIVES 

rOR ALI> CLASSES OF WORK 

5 to 50 Tons 

All Types 

All Designs 

Vulcan Iron WorKs 

WILKES-BARRE, PA., V. S. A. 
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WE MARE 

7 different patterns of 

Roller Floe Expanders 

3 different patterns of 

Improved Sectional Beading 

Expanders 

The Fastest Flue Cutter on 

the Market 

Any Kind of Special Tools for Boiler HaKers 



rUi#Wa1 
'. LOVIS 



I EvarrtHing M»<le by V». Send tor Catalogue 

J. Faessler Mfg. Co. 



Hoberly, Ho. 
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IN A UNION THERE IS 
STRENGTH, IF IT'S A 

JEFFERSON UNION 



ADAPTED Used Extensively by RAILROADS. 

PQI^ Oas Companies. 

AIR, STEAM, 

WATER, OAS 

AND OIL. 



Factories, 

Steam Filters 

and in ali 

HICH PRESSURE WORK. 



1. Alwari fceepi tite joint tigbt. 

2. Requirei no packlog:. 
ITS ADVANTAGES t J ^* ^oo^*^ of a bronze metal lea^ firmlr eoca ie d In malleable bon. 

4. Ball loint sbouMef. 

5. Shape allowi ike use of any Uod of a wrencb. 

6. Self-alisnlng. 



The JEFFERSON FLANGE 

HAS A 

LOOSE COLLAR 

Btaatr Metal i>ukiB|. No ,_, . , ... . , , . . , ., 

H^ w^NoAk i; d» Which uvea >o much bme m connecbng that thoae uang it once always ipedty Sptic i^i™ 

it afterward. 



FOR SALE BY LEADING JOBBERS 

Manufactured by 



JEFFERSON UNION COMPANY, 

LEXINGTON MASSACHUSETTS 
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chlnsry; Dred(^ng. Rol1ln{; and Sugar 
Mill Machinery; Locomollve, Ra.ilroBd 
and Bridge Work, otc. 



CASTINGS 



shapes and sizes, from 
"" 1 lb. up. Superior 

for Cranksharu. Gearing and olher 
purposes where great wearing results 
are required. 



CHESTER STEEL CASTINGS COMPANY 
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THE INDIANAPOLIS SWITCH 
& FPOQ CO. 

SPRINGFIELD, O. 




MAKe ONLY HIQH QRAOE 

Crossings, Frogs, Switches and 
Special Tracli Work 



ILLUMINATION 

OF THE MOESRN 

RAILWAY .SHOP 



Cooper Hewritt Lamps 

Give the bert quality of ligjit (or the 
leart total c(wt. 

For all depaitmenU of the Shop; and 
aUo lor Drahiiig Ro<»ni, Found riei, 
PicM, and Freight Houses. 

Wrik r« Ibt of FUIIw.y IdoIimi. 

Cooper Hewitt Electric Co. 

220 Watt 29th St. K«« Twk 
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at any price " — 
:erUng" Power 
>est — because — 
saving time— 

rial— they break 

'ower Hack Saw 
in any machine 
qaestion. 

WORJCS. 

^.N.Y.,U.S.A. 
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FOB. COACH AND CAR ROOFS 
"METAC" CANVAS PRESERVER. 

" METAL" CANVAS ROOF PAINT 

For New Work 



"Metal" Canvas Preserver 

PrlmlBK Coat 

"Metal" Canvas Roof Paint 



For Old Work 
"Metal" Canvas Roof Paint 



HIGH-CI^ASS, PURE OIL FREIGHT CAR PAINTS 



•METALSTEEL" PAI NT 



Best Steel Protective tor 

STEEL BRIDOeS STEBL CARS 

STEEL TANKS 




ST. LOUIS SURFACER 

Cor. Cominercial. Wftlant and Lcvm fUKKIS 



PAINT CO. 

St. Looii. V. S. A. 
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In Consulting' TKe 
Advertisements 

Jn this book and in writing to the manufactin-ers with 
regard to catalogues, prices, etc., it will be appreciated by the 
publishers if mention is made of Railway Shop Up To Date. 
Such an act will be a favor to the advertiser, a kindness to 
the publisher, justice to the reader, and most far reaching in 
its effect for good and lasting friendly relations among the 
three of us. It is the tie that binds mutuaJ interests more 
closely together than au^t else. 

Crandall Publishing^ Company 



Cleveland Tools 

are STANDARD for 

CAR SHOPS BOILER SHOPS SHIP YARDS 

ROLLING MILLS STRUCTURAL SHOPS 

AGRICULTURAL IMPLEMENT WORKS 

RAILROAD REPAIR SHOPS 

We manufacture all styles of punches and dies, rivet sets, drift pins, 

?uncli stems, coupling nuts, flue and hand hole punches and dies, 
ools are j^uaranteed and immediate deliveries can be made. 



The Cleveland Punch & Shear Works Co. 

St. Clalr, Cor. E. 40th Slr»«t 

CLEVELAND, OHIO 

"Our Nam* Denotes Quall^" 
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Fop Turning 
Tires and 
Axies 




4 



BEST F 



LOCOMOTIVE U..W. ..^ 



Quality 
Unifermity 



BALDWIN STEEL WORKS 

ist Steel Makes the Be: 

ools are the perfectionof fine woi 
el combined. Twist Drills, Millii 
Gutters, End Mills, Taper Lo< 
lers. Fluted Chucking Reamer; 
mers, carried in stock for imm 
delivery. 

Baldwin Steel Ci 



i 



MAKERS 

133 Reads Street 

MEW YORK CITY 



■ ■■^ 



Efficiency 
Accuracy 



T. N. MOTLEY (& CO., SOUTHERN R. R. REPRESENTATIVE: 
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Liquid Fuel 
Furnaces 



Unequaled for Economy and Effi- 
ciency. Adapted for Every Form of 
Heat Treatment of Iron and Steel. 

Essential Features of "Calarex" Furnaces: 

(a) Compressed Air to thoroughly atomize the 
• lii. 

(b) Fan Blast to furnish air for combustion. 

(c) A Fan Shaped Combustion Chamber 
(outside of charging; space) in which the atomized 
oil and oxygen are thoroughly united, and by which 
the products of combustion are distributed over the 
charging space of Furnace. 

(d) Curved form of Furnace Roof, which im- 
parts reverberatory movement to the heat. 



Any temperature can be uniformly maintained 
from dull red to welding heat. 

Our W. N. Best "Calorex" Hydro-Carbon Burner 
and Oil Regulating Cock are essential parts of every 
. Fumace. 

Entirely fiinokeless, compact, durable and easily 
operated. 

Write us your needs ; we not only build all stand- 
ard types of Furnaces, but remodel and equip ex- 
isting Coal Fired Furnaces for the use of Liquid 
Fuel. 

W. N. Best American 
Calorific Company 

II Broadway, New York, U. S. A. 



ClaM "D" Calorex Liquid P 



X lor HutlBg, Porting 



72 
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Have 
You 



Seen 



Thi5? 



THE cut shown herewith is a reproduction of the cover of our publica- 
tion (6J/^x3j4) Purchasing Agents Buying List, In it we give a com- 
plete classification of all products made, sold or handled by our adver- 
tisers in the Railway Master Mechanic, Railway Engineering and Modern 
Machinery. We send it free to railway officials for their convenience in 
buying supplies. It is a book of reference and saves time for the official who 
is too busy to look up the files of his railway journals when he wants to know 
who makes or sells anything from a lag screw to a locomotive. No other 
railway journal publishes such a list as this. It carries No Advertising and 
is only what it claims to be — a directory of our advertisers for busy railroad 
officials. 

If you hao not seen the ''Purchasing Agents 
Buying Lisf send for it no'w and a copy 
of the ''Railway Master Mechanic.'' 

You will be interested whether you are a railway official or a railway supply 
man. We want you both and we can give you good reasons why you need us. 

Write us today for further paticulars. 



RAILWAY MASTER MECHANIC 



RAILWAY 
ENGINEERING 



MODERN 


RAILWAY 


PURCHASING 


MACHINERY 


SHOP 


AGENTS 




UP-TO-DATE 


BUYING LIST 



Security Building, CHICAGO 
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Every Railway Master Mechanic 

F SHOULD READ OUR BOOKLET ON 

LOCOMOTIVE FIRE 
PUMPS 

WHICH IS FREE FOR THE ASKING 



Hundreds in Use, Saving Thousands of Dollars Worth of Prop- 
erly Annually to the Railroads Using Them 

WRITE FOR ONE 



VANDUZEN'S 



IS THE IDEAL 

ANTIFRICTION METAL »« RAILROAD PURPCSES 

WRITE US FOR FREE SAMPLE AND PARTICULARS 



THEEW.VANDUZENCO. 



428 to 436 E. Second Street 
CINCINNATI. OHIO 
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Railway Master Mechanic 

BOOK-SELLING DEPARTMENT 

Any of the following books will be tent by mail, pottage paid, upon receipt of price. When ordering more 
than one copy state whether to be tent by express. Cash should be sent with order. Remit by postal or express 
money order or by bank draft on Chicago or New York- Write for our Catalogue of Books, Charts and Models. 

Address RAILWAY MASTER MECHANIC, 510 Security Building, Chicago, 111. 



LOCOMOTIVE ENGINEERING. 

Locomotives, Simple, Com- 
pound and Electric. Reagan... $ 2.50 

Railroad Pocket Book. Colvin . . . 1.00 

Locomotive Performance, Goss. 5.00 

Locomotive Engine Running 
and Management. Sinclair... 2.00 

The Catechism of the Locomo- 
tive. Forney 3.50 

Locomotive Catechism. Grim- 
shaw 2.00 

Locomotive Engine Driving. 

Reynolds 1.40 

Locomotive Engineering and its 
Development. Stretton 2.00 

The Locomotive Up- to- Date. 
McShane 2.50 

Twentieth Century Locomo- 
tives. Sinclair 3.00 

Modern Locomotive Handy 

Book. Swingle 3.00 

Examination Questions. Thomp- 
son. Leather 75 

Locomotive Breakdowns and 
Management. MacBain. Lea- 
ther 75 

The Locomotive of Today. 
Compiled from the Locomo- 
tive Magazine 1.00 

Locomotive Breakdown, Emer- 
gencies and Their Remedies. 
Fowler 1.50 

American Compound Locom6- 

tives. Colvin 1.50 

Locomotive Operation. Hender- 
son 3.50 

Cost of Locomotive Operation. 
Henderson 2.50 

Locomotive Breakdown Ques- 
tions Answered and Illustra- • 
ted. Wallace 1.50 

Standard Mechanical Examina- 
tions on Locomotive Firing 
Running. Wallace 1.50 

AIR BRAKES. 

Pocket Primer of Air Brake 
Construction. Rogers 50 

Diseases of the Air Brake Sys- 
tem. Synnestvedt 1.00 

Air Brake Catechism. Blackall. 2.00 

Up-to-Date New York Air 
Brake Catechism. Blackall . . 1.00 

Questions and Answers on the 
Air Brake. Issued by Air 
Brake Association 2.00 

The 1904 Air Brake Catechism. 
Conger 1.00 

CAR BUILDING. 

Car Lubrication. Hall $ 1.00 

The Car Builders' Dictionary.... 6.00 
Modern Freight Car Estimating. 
Stimson 5.00 



Cost of Car Repairs. Perry.... 2.00 
The Car Man's Handy Guide... .20 

INJECTORS. 

Practice and Theory of the In- 
jector. Kneass $ 1.50 

INDICATORS. 

Practical Application of the In- 
dicator. Houghtling 2.00 

Indicator Practice and Steam 
Engine Economy. Hemenway 2.00 

The Steam Engine Indicator 
and Its Use. Le Van 50 

The Steam Engine Indicator. 
Le Van 4.00 

Twenty Years with the Indica- 
tor. Pray 2.00 

Manual of the Steam Engine 
Indicator. Peabody 1.50 

The Steam Engine Indicator. 
Compiled from regular issues 
of Power 1.50 

VALVE GEARING. 

Locomotive Link Motion. Hal- 

sey % 1.50 

Link Motions, Valves and Valve 

Setting. Colvin 50 

Treatise on the Slide Valve 

and Locomotive Valve Setting. 

Loetzen 65 

Link and Valve Motion. Auch- 

incloss 2.00 

Treatise of the Movement of the 

Eccentric upon the Slide 

Valve. McCord 2.00 

Treatise on Valve Gears. Zeu- 

ner 5.00 

The Slide Valve. Begtrup 2.00 

Valve Gears. Spangler 2.50 

Slide Valve Gears. Halsey . . . 1.50 
Walschaert Valve Gear. Wood. . 1.50 

FUEL AND COMBUSTION. 

Locomotive Sparks. Goss $ 2.00 

Combustion of Coal. Barr 1.50 

Practical Smoke Prevention 

Nicholson * '. 1.50 

Smoke Prevention and Fuel 

Economy. Booth & Kershaw 2.50 
Soft Coal Burning. Higginson.. .25 
Firing Locomotives. Sinclair. . .50 
Locomotive Firing. Reilly 50 

EXPERIMENTAL ENGINEER- 
ING. 

Experimental Engineering. Car- 
penter $ 6.00 

Hand Book on Engineering 
Laboratory Practice. Smart. 2.50 

BOILERS. 

Care of Locomotive Boilers. 
Wells 50 



Steam Boiler Explosions in 
Theory and Practice. Thurs- 
ton 1.50 

Boiler Making for Boiler Mak- 
ers. Ford 1.00 

On Boiler Incrustation. Rowan. 
Revised by Idell 50 

Care and Management of Loco- 
motive Boilers 50 

Boiler Maker's Assistant. Court- 
ney 1.00 

Steam Boiler Construction. Hut- 
ton 6.00 

Boiler Construction, only book 
on locomotive boilers. Klein- 
hans 3.00 

Boiler Waters. Christy 3.00 

MISCELLANEOUS. 

Mechanical Engineer's Pocket 
Book. Kent $ 5.00 

Mechanical Engineer's Refer- 
ence Book. Suplee 5.00 

Engineering and Electric Trac- 
tion (Pocket Book). Dawson 5.00 

Safety Valves. Le Van 2.00 

History of the Growth of 
the Steam Engine. Thurston . . . 2.50 

Materials of Machines. Smith... 1.00 

Elements of Steam Engineer- 
ing. Spangler, Greene, Mar- 
shall 3.00 

Steam and Electrical Engineer- 
ing. Spangenberg 3.50 

Engineers' Pocket Book. Traut- 
wine 5.00 

Modern Machine Shop Tools. 
Vandervoorst 4.00 

Friction and Lubrication. Davis 2.00 

Mechanical Drawing. Johns... 1.25 

Train Rules and Train Dispatch- 
ing. Dalby. Leather 1.50 

Railroad Men's Catechism. Sin- 
clair 1.00 

Manual for Resident Engineers. 
Molitor and Beard. Cloth 1.00 

Builders' and Architects' Hand 
Book. Kidder. Leather 5.00 

Railroad Construction. Webb. 
Leather 5.00 

Handbook for Superintendents 
o f Construction. Richey. 
Leather 4.00 

Pocket Book for Bridge Engi- 
neers. Waddell. Leather 3.00 

Hand Book for Street Railway 
Engineers. Andrews. Leather 1.25 

Eminent Engineers, (achieve- 
ments of 32 great engineers). 
Goddard 1.50 

Reinforced Concrete. Taylor . . 5.00 

Cements. Mortors and Con- 
cretes. Falk 2.50 

Cost Data (actual cost of all 
kinds of construction). Gillette 4.00 

Earthwork and its Cost. Gillette 2.00 

Rock Excavation. Gillette 3.00 
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Our Business Thrives when 



We Attend te Yeur Business 



You may be too busy to leave 
the shop or office for a few 
days or hours to see what 
beneficial changes have been 
made in the design and construc- 
tion of machine tools that are 
rapid producers and interest- 
earning tools no".' being employ- 
ed in up-to-date shop practice. 



W 



'Ejhave a representative in 
your section of the country 
looking after the interest 
of our other clients; a letter from 
you asking him to call will not 
obligate you in any way, 



Wo want y«u t* kiMw mope 
alwut the TWENTIETH CEN- 
TURY TOOLS that aro busy- 
bodies. 



OUR I 1 YOUR 

BUSINESS i '""" ""■"'" """' i BUSINESS 



PRENTISS TOOL & SUPPLY CO. 



NEW YORK 

BOSTON 



RAILWAY SHOP UP TO ^ATE 



Rockwell Flue Welding Furnace 

(OIL OR OAS FUEL) 

This furnace will take flues up to 4 inches 
diameter and will heat this size to a weld- 
ing heat easily in lyi minutes. 

With two tubes in the fire a weld can 
be made every 45 seconds or less. Smaller 
sizes can be heated faster in proportion to 
size. 

It has two burners and may be fired with 
either oil or gas. 

Under full heat it consumes 7 gallons of 
oil per hour or about 700 cubic feet of gas. 

Requires 10 minutes to raise heat to 
welding temperature, starting cold. 

The burners may be operated with fan 
blast (10 to 13 ounce pressure) for either 
fuel. 

New tiles or tiles of different diameter 

Flue Welding Funuce openings may be put in, front and rear, 

without changing the body of the furnace. 

Rockwell Rivet Heating Furnace 



This furnace is used for heating rivets 
rapidly for either machine or hand rivet 
work. 

It will heat rivets up to V/i inches diam- 
eter, and will keep any gang supplied. 

It carries a soft uniform heat under easy 
control of the operator. 

The rivets are always in plain sight and 
are easily reached. 

It may be operated with fuel oil or gas. 

If oil is used it may be atomized with 
either steam or compressed air. The 
amount of air required is from 20 to 26 
cubic feet per minute. 

Rivet Heating Furnace 

Remember THAT — We contract for complete equipment, including 

We have been manufacturing and installing Fuel tankage of any capacity. 
Oil Burning Appliances for the past twenty years. We design and build furnaces for every pur- 

We guarantee every installation, pose using oil as fuel. 

Our appliances are the most economical, effective Send for Catalogs, 

and durable on the market. The name "Rockwell" is a guarantee, 

MANUFACTURBD BY 

Rockwell Engineering Company 

26 Cortlandt Street, New York 
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Unit-Linh 

Flexible 

Shafting 



Coates Center 
Grinder 

You can run your lathe to 
grind the center, why not 
use the same power to run 
your grinder ? 

Grind arbors, cutters, 
reamers, etc. Do your 
surface grinding all with 
the same device. 




^^ ^V JH|BH( ^^ way Is put the heavy motor on the 
S^f^ I E9^0 floor and use the drill with facility. 



Don't touch the motor. 
We stock outfit lo drill up to 2 In. holes. 
We furnish multipliers for grinding, giving a 
speed 21000 R. P. M. 



COATES CLIPPER MFG. COMPANY, wo.cmE.^MAss. 



The National OitHandling System for Railroad Shops 

We build self-measuring, registering and computing oil outfits of any size or capacity. All 
tanks are thoroughly inspected and tested before shipment. Let us have your requirements. 



THE NATIONAL OIL PUMP AND TANK CO. 



DAYTON. OHIO 
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To Railway Officials 



7i> 



This book is divided into two parts. The first part is devoted wholly to the 
discussion of best practices as followed by the various railway companies. 

The second part begins with the advertising section in which are displayed 
the products and devices of a great many of the leading railway supply firms and 
manufacturers of the country. The busy official reading the first part will get 
ideas from the best practices of other roads outlined therein, which he may find 
advantageous to adopt. He will find also in the advertising pages the manu- 
facturer of new and improved machinery with which to carry out these and other 
ideas. 

These pages have been carefully prepared and arranged w-ith the view of 
aflFording the railway official such help and convenience as he needs in selecting 
the requirements of his shop. 

We are confident that all who read them will do so with interest and that 
they will be consulted often and be a constant source of knowledge and use when 
the purchase of supplies and equipment is contemplated either for a new shop 
or' for regular needs. • 

The names of the advertisers found in the index to these pages guarantee the 
quality and character of the supplies and devices illustrated and described. We 
commend these pages to you for careful perusal and consideration. 

Crandall Publishing Company 



RAILWAY SHOP UP TO DATE 



BORING 30-INCH 

AND TO 

TURNING 86*INCH 

MILLS INCLUSIVE 



THE M-INCn VERTICAL TURRET LATHE 



A Multipurpose Machine Tool for in- 
creasing output and decreasing cost of 
all face plate work within its range. 



Ihfl ttUard 

Machinelooi Co. 



AGKNTS— IfanhKll ii Hutchkrt UkchlD- 
ei; Co.. Chicago. Ul.i Tha HoMi it Mei- 
rlweather Uactilaenr Co., CleTeltnd.O.; 

CtMU. G. Hmith Co., ntaburi. Pa.: C. B. 
Wood Co., SjTftcuae, N. Y.; P«clflo Tool 
A Supply ('a..B5SKoi*an) St., San Fnn- 
chco. Cal.: WllllkmaA WllRoa, Uonlieal, 
P. Q.; Cliu. Cburchlll A Co.. LUl., 
LondDQ, £. C. Kngltttil: Feuwlck Fiem 
& Co.. PaHa, France: Helnrlch Diejret, 

601 Broad St., Bridgeport, Conn., U. S. A. SSl:^".rSMi,ai:''"""'""*~"- 
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